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Call  to  Order: 


1:15  P.M. 


Roll  Call:  Present  -  President  E.  Dennis  Normandy,  Vice  President 

Victor  G.  Makras,  Commissioner  Marion  E.  Otsea, 
Commissioner  Robert  K.  Werbe 

Commissioner  Frank  L.  Cook  arrived  at  1:17  P.M. 


Report  of  the  General  Manager  regarding  Flood  Conditions  Last  Week 

Lawrence  T.  Klein,  General  Manager,  Hetch  Hetchy  Water  &  Power,  reported  that 
Holm  and  Kirkwood  powerhouses  were  shut  down  last  Thursday  (January  2,  1997) 
due  to  flooding.  Mr.  Klein  stated  that  the  Moccasin  Powerhouse  was  also  shut  down 
because  record  flow  in  Moccasin  Creek  had  overtopped  our  diversion  structure  and 
contaminated  Moccasin  reservoir,  and  on  Thursday  night  staff  disconnected  the 
entire  Hetch  Hetchy  system  from  the  City  supply.  According  to  Mr.  Klein,  this  was 
the  first  time  in  memory  that  all  the  powerhouses  and  delivery  to  the  City  were  shut 
down.  He  reported  that  floodwaters  also  did  a  lot  of  damage  to  Hetch  Hetchy 
roads. 

Commissioner  Makras  asked  whether  there  was  any  lapse  of  power  with  the 
powerhouses  being  down.  Mr.  Klein  stated  that  staff  had  found  other  sources  of 
power  for  a  week  just  before  the  Holm  powerhouse  was  shut  down. 

Anson  B.  Moran,  General  Manager,  Public  Utilities  Commission,  stated  that  the 
storm  caused  staff  to  remove  Hetch  Hetchy  as  a  source  of  water  supply.  He  said 
that  water  supply  to  the  Bay  Area  was  now  coming  from  two  sources,  the  Sunol 
Valley  Water  Treatment  Plant  and  Harry  W.  Tracy  Water  Treatment  Plant.  The  two 
plants  are  both  operating  up  to  capacities  and  working  well. 

Mr.  Moran  noted  that  staff  had  received  inquiries  from  the  public  regarding  water 
quality.  He  said  San  Francisco  Supervisor  Susan  Leal  requested  PUC  to  submit  a 
report  regarding  any  danger  to  anyone  with  a  compromised  immune  system  due  to 
the  presence  of  Cryptosporidium  and  other  contaminants  in  the  water  supply.  Mr. 
Moran  stated  that  staff  is  preparing  a  public  announcement  indicating  that  water 
from  Hetch  Hetchy  has  been  isolated  from  the  water  supply  system  and  that  the 
water  supply  from  two  local  sources  has  continued  to  meet  all  state  and  federal 
standards.  The  announcement  would  also  reiterate  prior  advice  to  people  with  an 
immune  compromised  system  to  consider  other  options  such  as  boiling  water  and 
drinking  bottled  water  products. 
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Commissioner  Otsea  asked  about  the  effects  of  the  storm  on  storage  capacities. 
Mr.  Moran  stated  that  we  are  fairly  equipped  to  deal  with  this  type  of  situation.  Staff 
had  asked  suburban  customers  to  manage  their  storage  and  reduce  peaking  of 
demand  on  the  system.  San  Francisco  customers,  on  the  other  hand,  do  not  place 
a  peaking  demand  on  the  system. 

Commissioner  Otsea  commended  staff  for  their  hard  work  with  which  the  members 
of  the  Commission  concurred. 

3.       To  receive  the  Preliminary  Feasibility  Study  of  Electric  System  Municipalization  in 
San  Francisco. 

Ronald  L.  Knecht,  President  and  Ray  Czahar,  Vice  President  of  Economic  and 
Technical  Analysis  Group  (ETAG)  gave  a  presentation  using  an  overhead  projector 
regarding  the  report  on  the  feasibility  of  municipalizing  the  electric  system  in  San 
Francisco.  Mr,  Knecht  noted  that  the  objectives  of  the  study  were  to  identify  any 
potential  savings  in  the  City  owning  an  electric  distribution  system  and  providing 
electricity  to  SF  residents  and  businesses  and  whether  the  benefits  justify  further 
study  or  a  decision  to  proceed  with  municipalization.  Mr.  Knecht  discussed  the 
economics  of  municipalization,  acquisition  cost  estimates,  financing  costs,  and 
changes  in  the  electric  industry  resulting  from  the  reregulation  of  the  electric 
industry. 

Commissioner  Otsea  inquired  how  a  stranded  asset  situation  affects  the  rates  and 
whether  the  City  needs  to  acquire  the  distribution  system  to  buy  and  sell  power  now 
that  anybody  could  have  direct  access  to  power  supply.   Mr.  Knecht  responded  that 
the  electric  industry  restructuring,  including  the  development  of  power  exchange  and 
direct  access,  would  provide  lower  cost  energy  and  standardize  power  supply  cost. 
Mr.  Knecht  stated  that  the  stranded  costs  that  would  have  been  recovered  by 
investor  owned  utilities  (lOUs)  from  the  ratepayers  would  be  collected  through 
Competition  Transition  Charges  (CTC's),  which  would  essentially  liquidate  lOU 
stranded  costs.  Mr.  Klein  stated  that  by  March  31,  2002  ,  more  than  80%  of  the 
CTC's  would  have  been  recovered  from  ratepayers  before  municipalization  could  be 
implemented.  Mr.  Czahar  stated  that  due  to  the  passage  of  Assembly  Bill  1890, 
many  customers  in  San  Francisco  would  be  directly  accessing  their  power  supply 
from  any  provider  including  the  City  starting  January  1998.  He  said  PG&E's  role 
after  year  2000  is  simply  providing  distribution  service  and  that  municipalization  is 
not  quite  what  it  used  to  be. 
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owned  utilities.  He  said  municipal  utilities  can  provide  lower  rates  to  consumers 
than  lOUs  primarily  due  to  differences  in  financing  costs  and  because  municipal 
entities  do  not  pay  federal  and  state  income  taxes. 

Mr.  Knecht  noted  that  the  municipalization  option  has  a  built-in  5-6%  advantage 
because  municipal  entities  do  not  have  to  pay  state  and  federal  income  taxes. 
Commissioner  Werbe  stated  that  savings  are  not  just  from  the  income  tax  savings. 
He  said  that  PG&E  takes  depreciation  every  year  based  on  current  value  of  its 
assets  and  that  the  depreciation  costs  that  rate  payers  are  paying  had  to  be 
accounted  for  as  potential  savings.  Mr.  Czahar  stated  that  based  upon  his 
experience  as  a  staff  member  of  the  California  State  Public  Utilities  Commission, 
PG&E  bases  depreciation  on  the  original  cost  of  the  asset. 

Commissioner  Werbe  commented  that  the  savings  from  municipalization  should  be 
greater  than  just  5-6%.  He  said  with  municipalization,  the  City  could  avoid  paying 
excessive  management  salaries  and  dividends  to  shareholders,  and  keeping  a  lot  of 
reserves.   Mr.  Knecht  stated  that  there  is  no  real  difference  in  savings  from  avoiding 
equity  premiums.  He  said  that  PG&E  salaries  are  higher;  however,  the  California 
State  Public  Utilities  Commission  limits  what  a  utility  can  pass  on  to  the  rate  payer  to 
$100,000.  Regarding  reserves,  the  City  would  have  to  maintain  the  kind  of  reserve 
that  PG&E  maintains.  Mr.  Czahar  stated  that  municipalization  is  only  going  to  affect 
components  that  make  up  20%  of  the  cost  of  electricity  or  less.  Any  cost  savings 
between  municipalization  and  PG&E  operations,  as  far  as  the  overall  impact  on  the 
rate  payer,  could  only  be  derived  from  20%  of  the  total  cost. 

Vice  President  Makras  requested  the  following  information:    (1)  Itemize  what  the 
5-6%  savings  are  and  the  dollar  amount  and  what  would  that  mean  on  a  bill  to  a 
customer;  (2)  On  a  dollar  amount,  what  is  the  dividend  and  how  that  affects  the 
ratepayer;  (3)  Itemize  and  provide  a  list  of  salaries  over  $140,000  including 
bonuses,  options  in  stock  or  anything  taxable  and  what  would  be  saved  in  salaries; 
(4)  Provide  a  cost  estimate  based  on  ETAG's  valuation  of  the  system  and  what 
PG&E  claims  it  to  be;  and  (5)  Should  the  City  of  San  Francisco  take  over  PG&E  and 
had  to  float  its  cost  with  interest,  give  us  the  cost  of  year  number  one  at  prevailing 
rates,  the  cost  of  bonds  should  we  refinance  and  lower  it,  and  the  reduction  should 
we  refinance  and  pay  all  those  bonds  off  and  what  our  savings  would  be  after  those 
reductions. 

Mr.  Knecht  explained  that  multiplying  5-6%  income  tax  savings  by  a  typical  monthly 
bill  calculates  the  savings  benefits  per  customer.  He  stated  that  salaries  and 
compensations  of  over  $100,000  come  out  of  stockholders  and  not  of  ratepayers. 
Regarding  valuation,  Mr.  Knecht  stated  that  depending  on  escalating  costs,  PG&E's 
valuation  could  go  as  high  as  $1 .4  or  $1.5  billion.  He  said  PG&E  did  not  provide  a 
number  but  ETAG  estimated  an  upper  bound  value  by  escalating  a  round  number 
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provided  by  PG&E  as  a  valuation  during  a  municipalization  election  in  the  mid  80's. 
Mr.  Knecht  said  that  he  would  submit  his  response  to  Commissioner  Makras' 
questions  in  v\/riting. 

Thereupon,  the  meeting  was  adjourned:  2:07  P.M. 


Romaine  A.  Boldridge 
Secretary 
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1.       Call  to  Order:  3:57  P.M. 


2.       Roll  Call:  Present  -  President  E.  Dennis  Normandy,  Vice  President 

Victor  G.  Makras,  Commissioner  Marion  E.  Otsea. 
Commissioner  Robert  K.  Werbe,  Commissioner  Frank  L.  Cook 


3.  Public  comments  on  matters  to  be  discussed  in  Closed  Session. 
There  were  none. 

4.  Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section 
54956. 9(b)(c): 

Anticipated  Litigation:        As  Defendant 
No  action  was  taken. 

Commissioner  Werbe  moved,  seconded  by  Commissioner  Otsea,  not  to  disclose  the 
discussion  during  the  Closed  Session;  motion  passed  (5-0)  unanimously. 

Thereupon,  the  meeting  was  adjourned:  4:21  P.M. 


Romaine  A.  Boldridge 
Secretary 


97-7 


MINUTES 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 


Willie  L.  Brown,  Jr. 
MAYOR 


REGULAR  MEETING 

January  14, 1997 
1:00  P.M. 
Room  402 
1155  Market  Street,  Fourth  Floor 

COMMISSIONERS 

E.  Dennis  Normandy,  President 
Victor  G.  Makras,  Vice  President 
Marion  E.  Otsea 
Robert  K.  Werbe 
Frank  L.  Cook 

DEPARTMENTS  BUREAUS 

Water  Department  Commercial  Land  Management 

Hetch  Hetchy  Customer  Service 

Clean  Water  Program  Engineering  and  Construction  Management 

Environmental  Regulation  and  Management 
Finance 

Information  Systems 
Personnel  and  Training 

System  Planning  and  Regulatory  Compliance 
Water  Pollution  Control 


Anson  B.  Moran 
GENERAL  MANAGER 


Romaine  A.  Boldridge 
SECRETARY 


97-8 


Call  to  Order: 


1:15  P.M. 


Roll  Call:  Present  -  President  E.  Dennis  Normandy,  Vice  President 

Victor  G.  Makras,  Commissioner  Marion  E.  Otsea, 
Commissioner  Robert  K.  Werbe,  Commissioner  Frank  L.  Cook 


Approval  of  Minutes 

Moved  by  Commissioner  Werbe  seconded  by  Commissioner  Otsea.  to  adopt  the 
Minutes  of  the  Regular  Meeting  of  December  10,  1996;  passed  (5-0)  unanimously. 

Moved  by  Commissioner  Cook,  seconded  by  Commissioner  Werbe  to  adopt  the 
Minutes  of  the  Special  Meeting  of  December  26,  1996;  passed  (5-0)  unanimously. 


Communications 
No  action  was  taken. 


Introduction  of  Old/Ongoing  Business  by  Commissioners 

Commissioner  Otsea  asked  about  the  status  of  Moccasin  Housing  and  the  Hostel 
Society's  proposal.  Mr.  Moran  responded  that  staff  is  waiting  for  resolution  of  the 
lawsuit  filed  by  Local  790  on  behalf  of  the  watershed  keepers.  Once  a  conclusion  is 
reached  on  this  matter,  staff  would  report  to  the  Commission  with  a  recommendation 
regarding  Moccasin  housing. 

Commissioner  Makras  inquired  about  the  status  of  the  City  Attorney's  opinion  he 
requested  regarding  application  of  the  lobbyist  ordinance  to  Chevron. 

Thomas  M.  Berliner,  Utilities  General  Counsel,  explained  that  the  opinion  the 
Commission  requested  required  the  review  and  approval  of  the  District  Attorney. 
Mr.  Berliner  stated  that  the  review  process  took  longer  due  to  differences  in  the 
interpretation  of  the  ordinance  by  the  City  Attorney  and  the  District  Attorney.  He 
said  that  after  several  redraftings,  the  District  Attorney  eventually  concurred  with  the 
City  Attorney's  original  position.  Counsel  is  now  waiting  for  the  District  Attorney  to 
sign  off  on  the  opinion. 

Commissioner  Makras  suggested  that  response  to  inquiries  should  be  submitted  to 
the  Commission  at  least  within  30  days  and  that  status  reports  should  be  provided 
to  the  Commission  periodically. 
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President  Normandy  directed  staff  to  give  the  Commission  continuing  updates  on  all 
items  listed  under  Old/Ongoing  Business  as  part  of  the  regular  meeting  agenda. 


Introduction  of  New  Business  by  Commissioners 

Commissioner  Makras  suggested  scheduling  a  joint  meeting  of  the  members  of  the 
Public  Utilities  Commission  and  the  Human  Rights  Commission  so  that  the  two 
Commissions  could  exchange  information  regarding  HRC  policies,  PUC  goals  and 
how  PUC  does  business.  He  commented  that  PUC  is  embarking  on  a  $1.2  billion 
capital  improvement  program  and  he  would  like  to  know  what  the  goal  of  the 
Commission  is  concerning  MBEA/VBE  participation. 

Mr,  Moran  advised  that  he  met  with  the  Executive  Director  of  the  Human  Rights 
Commission.  Marivic  Bamba,  two  weeks  ago  regarding  Public  Utilities  setting  its 
own  MBEAA/BE  participation  goals.  Ms.  Bamba  had  agreed  to  address  the 
Commission  at  the  January  28,  1997  PUC  meeting.  Mr.  Moran  said  a  presentation 
would  also  be  made  regarding  the  Airport's  bidding  procedures  for  its  expansion 
project. 

Report  of  the  General  Manager 
HRC  Open  Forum 

Mr.  Moran  stated  that  staff  participated  in  an  open  forum  meeting  last  week  with 
contractors  from  the  Filipino  community.  He  said  the  meeting  that  HRC  sponsored 
was  well  attended. 

Water  Supply 

Mr.  Moran  reported  that  water  supply  to  the  Bay  Area  is  still  coming  from  the  Sunol 
Valley  Water  Treatment  Plant  and  Harry  W.  Tracy  Water  Treatment  Plant.  He 
stated  that  the  turbidity  level  at  Hetch  Hetchy  had  gone  down  and  that  staff  would 
continue  to  monitor  the  situation. 

Contracting  Policies  Evaluation 

Karen  Kubick,  Project  Manager  for  Contracting  Policies  Evaluation,  stated  that  the 
goals  of  the  project  were  to  get  more  diversity  in  selecting  contractors,  to  meet  the 
contracting  requirements  of  the  City,  and  to  do  it  in  a  cost  effective  and  efficient 
manner.  Ms.  Kubick  stated  that  staff  had  retained  two  consultants  to  assist  on  this 
project,  Julina  Johnson  and  James  White.  Ms.  Johnson  would  review  the 
administration  and  organizational  structure  while  Mr.  White  would  review  existing 
procedures  for  selecting  consultants. 
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Commissioner  Werbe  noted  that  his  objective  would  be  to  establish  a  system  of 
prequalifying  contractors  and  then  consider  price  as  a  criterion  in  selecting  a 
contractor.  President  Normandy  thanked  Commissioner  Werbe  for  taking  the  lead 
in  pursuing  this  process. 


8.       Public  Comments 
There  was  none. 


9.       Requesting  approval  of  three  supplemental  appropriations  creating  twelve  positions 
for  the  operation  and  maintenance  of  utility  services  on  Treasure  Island. 

Laurie  Park.  Hetch  Hetchy  Water  and  Power  Resource  Manager,  reported  that  the 
United  States  Navy  requested  PUC  to  operate  and  maintain  the  water,  waste  water, 
storm  water,  electric  and  gas  utilities  on  Treasure  Island  for  six  months  effective 
April  1.  1997  until  its  closure  in  October  1997.  She  stated  the  US  Navy  would  fully 
reimburse  the  City  for  the  costs  of  operating  and  maintaining  those  utility  systems 
during  that  period. 

Commissioner  Werbe  expressed  his  interest  in  visiting  the  facilities  at  Treasure 
Island.  Larry  Florin,  Director  of  the  Treasure  Island  Project  for  the  Mayor's  Office 
encouraged  the  Commission  to  tour  the  island. 

Commissioner  Makras  asked  whether  the  Navy  would  also  assume  the  cost  of  any 
upgrade  that  may  become  mandatory  and  whether  the  State  Department  of  Health 
Services  could  impose  penalties  on  the  City  should  the  Navy's  facilities  not  meet 
DHS  requirements.  Ms.  Park  replied  that  at  a  meeting  with  PUC  staff,  the  Navy  and 
DHS.  DHS  assured  that  the  same  standards  apply  to  the  Navy  and  the  City  as 
owners.  She  said  that  the  Navy  agreed  to  do  whatever  upgrade  is  necessary  to 
satisfy  DHS  concerns.  Thomas  J.  Vargo,  Head,  Public  Utilities.  Department  of  the 
Navy.  Engineering  Field  Activity-West,  added  that  the  Navy  would  retain  ownership 
of  the  facilities  and  therefore  the  permits  will  remain  in  the  Navy's  name  and  as  such 
will  be  responsible  for  any  cost  incurred  by  the  City. 

President  Normandy  emphasized  the  need  to  expedite  this  process  while  the  Navy 
is  still  on  board  and  while  they  can  still  reimburse  the  City  for  any  work  that  needs  to 
be  done. 

In  reply  to  the  Commission's  questions  regarding  staffing  issues,  Diana  Buchbinder, 
Manager,  Bureau  of  Personnel  &  Training  stated  that  staff  would  use  existing  Civil 
Service  lists  and  invite  current  Treasure  Island  employees  to  apply  for  the  positions 
that  are  needed  for  this  project. 
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Mr.  Moran  replied  to  Commissioner  Normandy's  question  that  management 
responsibility  for  those  staff  assigned  at  Treasure  Island  would  still  be  under  the 
normal  chain  of  command  for  Hetch  Hetchy  Water  &  Power.  City  Distribution 
System,  and  Bureau  of  Sewer  Repair  and  Treatment. 

Mr.  Florin  replied  to  Commissioner  Otsea's  concern  that  the  Navy  would  be 
responsible  for  remediation  action  associated  with  toxic  conditions. 

Moved  by  Commissioner  Werbe.  seconded  by  Commissioner  Otsea  to  adopt  Item  9; 
carried  (5-0)  unanimously. 

Resolution  No.  97-0001:    Requesting  the  Mayor  to  recommend  to  the  Board  of 

Supervisors  three  supplemental  appropriations  in  the 
total  amount  of  $2,058,212  and  three  amendments  to  the 
Annual  Salary  Ordinance  creating  twelve  new  positions 
to  allow  for  the  operation  and  maintenance  of  utility 
services  on  Treasure  Island  for  the  period  April  1  to 
September  30,  1997. 

Public  Hearing  -  Final  Report:  Feasibility  Study  of  Electric  System  Municipalization 
in  San  Francisco. 

Lawrence  T.  Klein.  General  Manager;  Hetch  Hetchy  Water  &  Power,  stated  that  the 
American  Public  Power  Association  requested  an  opportunity  to  comment  on 
Feasibility  Study  Report  and  they  would  be  submitting  their  comments  in  writing. 

Joel  Ventresca.  Chair.  San  Franciscans  for  Public  Power,  commented  on  the  report 
submitted  by  ETAG  and  requested  that  the  Commission  refute  the  report. 

Commissioner  Werbe  asked  Mr.  Ventresca  to  submit  his  comments  in  writing. 
President  Normandy  also  requested  staff  to  respond  to  Mr.  Ventresca's  comments 
in  writing. 

Mr.  Fred  Reyes  commented  that  since  the  subject  of  discussion  is  a  public  issue, 
comments  from  both  sides  should  be  heard  in  public.  President  Normandy  pointed 
out  that  the  Commission  requested  to  put  comments  in  writing  due  to  the  length  of 
the  commentary  and  to  allow  staff  to  respond  to  each  issue. 

President  Normandy  closed  the  public  hearing  on  this  item. 

Commissioner  Makras  asked  the  consultant  to  identify  the  source  of  data  and 
comments  referenced  in  the  report.  He  asked  the  consultant  to  elaborate 
interlocking  board  issues  for  PG&E  board  members,  look  at  the  compensation  that 
interlocked  them  all,  provide  a  chart  to  see  the  interlocking  of  each  Board  of 
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Directors  and  other  bodies  they  serve  on  and  what  compensation  they  receive  for 
sitting  on  those  boards.  He  also  asked  to  include  in  the  report  how  much  political 
contributions  PG&E  had  made  to  elected  local  and  State  officials. 

Commissioners  Otsea  and  Werbe  commented  that  some  of  the  attachments  of  the 
report  were  unreadable  and  suggested  redoing  them  in  larger  type.  Commissioner 
Werbe  echoed  Commissioner  Makras'  comment  to  identify  the  sources  of  data.  He 
also  wanted  to  know  how  dividends  to  shareholders  and  depreciation  do  not  affect 
PG&E's  rate  making  process.  Ron  Knecht,  consultant  from  Economic  and 
Technical  Analysis  Group,  responded  that  for  a  regulated  investment  owned  utility, 
dividends  do  not  determine  what  the  rates  are,  the  total  earnings  on  equities 
determine  the  rate.  Mr.  Knecht  stated  that  ratepayers  pay  for  depreciation. 

Commissioner  Makras  asked  the  consultant  to  find  out  what  portion  of  the  dividends 
PG&E  paid  are  allocatable  as  San  Francisco's  portion  and  to  look  at  the  salaries, 
interest  rates,  and  taxes  they  paid.  He  said  by  knowing  what  the  dividends  and  the 
tax  savings  that  the  City  would  gain,  we  could  find  out  how  many  years  it  would  take 
to  pay  off  the  system.   Mr.  Knecht  stated  that  all  the  numbers  referenced  in  the 
report  include  the  purchase  of  the  system,  avoiding  the  effect  of  PG&E's  return  on 
equities  and  savings  from  high  executive  salaries. 

Regarding  the  assumption  of  breaking  up  dividends  for  San  Francisco.  Mr.  Berliner 
suggested  that  the  consultant  emphasize  that  their  assumption  was  simply  in 
response  to  the  Commission's  inquiry  and  does  not  represent  any  valuation  of 
PG&E  facilities. 

President  Normandy  asked  the  Commission  how  staff  should  proceed  on  this 
matter.  Commissioner  Otsea  stated  that  she  would  want  to  see  a  recommendation 
from  Mr.  Klein  but  she  would  want  to  send  the  report  to  the  Board  of  Supervisors 
without  any  recommendation.  Commissioner  Werbe  stated  that  he  would  like  to  see 
all  of  the  written  responses  first  before  he  could  make  a  recommendation. 
Commissioner  Cook  stated  that  he  was  in  favor  of  getting  a  recommendation  from 
Mr.  Klein.   Commissioner  Makras  stated  he  would  prefer  that  the  General  Manager 
of  Public  Utilities  prepare  a  recommendation,  provide  opportunity  for  the 
Commission  to  discuss  it  and  then  pass  the  report  to  the  Board  of  Supervisors  with 
a  recommendation.  President  Normandy  stated  that  the  action  of  the  Commission  is 
dependent  on  the  quality  of  the  report  and  the  Commission  cannot  make  a  decision 
until  the  final  report  is  submitted. 

Mr.  Moran  summarized  what  the  Commission  was  directing  staff  to  do  to  which 
Commissioners  Makras  and  Cook  expressed  concurrence.  The  General  Manager 
will  prepare  a  recommendation  that  will  include:  1)  a  commentary  on  the  report 
whether  the  report  is  accurate,  reasonable  and  understandable;  2)  staffs  opinion  on 
whether  there  should  be  a  follow-on  study;  and  3)  a  tentative  recommendation  on 
whether  it  is  in  the  City's  best  interest  to  do  a  detailed  evaluation  of  the  system. 
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Commissioner  Otsea  objected  to  this  direction  to  staff  as  it  is  unfair  to  ask  them  to 
make  a  recommendation  at  this  time  based  on  the  quality  of  the  report. 
Commissioner  Normandy  suggested  that  staff  prepare  to  respond  to  these 
directions  at  the  final  stage  of  the  Commission  review  process. 

Item  10  was  continued  to  the  next  meeting  on  January  28,  1997. 

Approving  the  Department  of  Public  Works'  proposal  for  undergrounding  the  utilities 
and  relighting  the  Dolores  Heights  Area. 

Commissioner  Otsea  was  excused  from  3:14  to  3:17  P.M. 

Moved  by  Commissioner  Makras,  seconded  by  Commissioner  Cook,  to  adopt  Item 
1 1 ,  passed  (4-0)  unanimously.  (Commissioner  Otsea  was  excused). 

Resolution  No.  97-0002:    Approving  the  Department  of  Public  Works'  proposal  for 

undergrounding  the  utilities  and  relighting  the  Dolores 
Heights  Area,  with  the  provision  that  construction 
methods,  component  selection  and  other  details  meet 
with  the  approval  of  the  Bureau  of  Light,  Heat  &  Power. 

Presentation  to  review  the  proposed  revisions  of  the  Memorandum  of  Understanding 
Regarding  Urban  Water  Conservation  as  well  as  the  projected  impact  of  CALFED's 
proposal  that  urban  water  agencies  increase  their  conservation  efforts  or  face 
sanctions. 

Kim  Knox,  Administrator  of  the  Water  Conservation  Program,  reported  that  CALFED 
announced  that  urban  water  agencies  have  to  improve  their  water  conservation 
programs  or  face  sanctions.  The  type  of  sanctions  being  considered  include  having 
the  State  Water  Resources  Control  Board  reduce  water  rights  during  a  drought  or 
determining  how  much  water  can  be  taken  out  of  the  Bay  Delta. 

Mr.  Moran  commented  that  there  has  been  a  lot  of  pressure  from  the  environmental 
community  to  place  maximum  effort  on  conservation  as  part  of  overall  water 
planning. 

Mr.  Moran  stated  that  the  City's  position  on  this  matter  is  that:  1)  there  should  not 
be  a  mandate  on  the  level  of  effort  if  an  agency  can  achieve  results  without 
spending  money;  2)  agricultural  industries  should  also  be  required  to  conserve;  and 
3)  further  definition  of  best  management  practices  should  be  encouraged  before 
discussing  the  form  of  sanctions. 

No  action  was  taken.  Staff  will  return  to  the  Commission  to  obtain  direction  on  how 
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to  proceed  with  the  CALFED  process. 

13.  Adopting  a  policy  relating  to  the  shut-off  of  water  service  for  nonpayment  of 
medicaliy  sensitive  accounts. 

John  P.  Mullane,  Manager,  Customer  Services  Bureau,  stated  that  the  policy  will 
have  minimal  financial  impact  to  the  City.  Mr.  Moran  stated  that  the  policy  only 
applies  to  accumulated  balances  to  help  a  customer  bring  his  or  her  account 
current. 

Moved  by  Commissioner  Otsea,  seconded  by  Commissioner  Cook,  to  adopt  a  policy 
giving  full  exemption  for  medically  sensitive  accounts  from  shutoff  of  water  service 
for  non  payment  of  water  and  sewer  services  charges  as  provided  by  AB  1770; 
passed  (5-0)  unanimously. 

Resolution  No.  97-0003:    Adopting  a  policy  relating  to  the  shut-off  of  water  service 

for  nonpayment  of  medically  sensitive  accounts. 

14.  Authorizing  reallocation  of  $1 00,000  to  "Services  of  Other  Departments"  in  the 
Water  Supply  &  Treatment  Division's  Operating  Fund. 

Moved  by  Commissioner  Otsea,  seconded  by  Commissioner  Cook,  to  adopt  Item 
14,  passed  (5-0)  unanimously. 

Resolution  No.  97-0004:    Authorizing  the  General  Manager  of  Public  Utilities  to 

reallocate  $100,000  from  "Professional  and  Specialized 
Services"  to  "Services  of  Other  Departments"  in  the 
Water  Supply  &  Treatment  Division's  Operating  Fund. 

On  recommendation  of  President  Normandy.  Commissioner  Werbe  moved,  seconded  by 
Commissioner  Otsea.  to  adopt  Items  15,  17.  18.  19  and  20  as  consent  items;  passed  (5-0) 
unanimously. 

15.  Resolution  No.  97-0005:    Approving  the  plans  and  specifications  for  three  Water 

Department  contracts  and  authorizing  the  Utilities 
Engineering  Bureau  to  advertise  for  bids  for:  San 
Francisco  Water  Department  Contract  No.  2127,  8- 
Inch  Ductile  Iron  Main  Installation  in  Battery  Street 
between  Vallejo  and  Lombard  Streets,  and  in  Jackson 
Street  between  Stockton  and  Kearny  Streets,  and  6-Inch 
Ductile  Iron  Main  in  Wentworth  Street;  San  Francisco 
Water  Department  Contract  No.  2194.  6-  &  8-Inch 
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Ductile  Iron  Main  Installation  in  11th  Street,  12th  Street, 
and  Other  Streets  between  Bryant  Street  and  Howard 
Street;  and  San  Francisco  Water  Department  Contract 
No. 2195,  8-Inch  Ductile  Iron  Main  Installation  in  Vallejo 
Street  between  Mason  and  Montgomery  Streets,  Grant 
Avenue  between  Union  Street  and  Columbus  Avenue, 
and  Broadway  between  Columbus  Avenue  and  Romolo 
Place  San  Francisco. 


17.     Resolution  No.  97-0007: 


18.     Resolution  No.  97-0008: 


19.      Resolution  No.  97-0009: 


20.     Resolution  No.  97-0010: 


Approving  the  award  of  Department  of  Public  Works 
Contract  1209N,  Larkin/Greenwich  Streets  Sewer 
Replacement,  in  the  amount  of  $518,000  to  K.  J.  Woods 
Construction,  Inc.  as  the  lowest  responsive  bidder. 

Accepting  the  work  performed  under  Bureau  of 
Engineering  Contract  No.  1305N,  Vicksburg  Street 
Sewer  Replacement,  as  satisfactorily  complete; 
approving  Final  Contract  Modification  in  the  credit 
amount  of  $1 1 ,61 5.00;  and  authorizing  final  payment  in 
the  amount  of  $500.00  to  the  contractor,  K.J.  Woods 
Construction,  Inc. 

Approving  the  plans  and  specifications  for  Bureau  of 
Engineering  Contract  1370N,  Ludlow  Alley  Sewer 
Replacement,  and  authorizing  advertisement  for 
proposals. 

Approving  the  plans  and  specifications  for  Bureau  of 
Engineering  Contract  1384N,  Glover  Street  Sewer 
Replacement,  and  authorizing  advertisement  for 
proposals. 


16.     Authorizing  the  Manager  of  Utilities  Engineering  Bureau  to  negotiate  and  execute 
agreements  to  provide  as-needed  specialized  engineering  services. 

Commissioner  Makras  suggested  increasing  the  participation  goals  across  the 
board  to  35%  MBE  and  20%  WBE. 

Thomas  M.  Berliner,  Utilities  General  Counsel,  recommended  that  the  Commission 
act  separately  on  the  resolution  and  a  direction  to  increase  participation  goals  for 
this  contract.  He  noted  that  counsel  will  return  to  the  Commission  on  the  issue  of 
whether  the  Commission  has  authority  to  change  the  participation  goals  set  by  the 
Human  Rights  Commission. 
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Commissioner  Makras  pointed  out  that  he  would  like  to  set  these  goals  as  a 
mandatory  requirement.  He  added  that  he  would  like  staff  to  make  sure  that  the 
consultants  meet  these  goals.  If  these  goals  are  not  met,  staff  should  return  to  the 
Commission  and  report  why  they  were  not  achieved. 

President  Normandy  suggested  moving  forward  with  the  resolution  as  written.  He 
directed  staff  to  schedule  an  agenda  item  for  the  next  Commission  meeting  that 
would  set  participation  goals  of  35%  MBE  and  20%  WBE  for  this  contract. 

Moved  by  Commissioner  Otsea,  seconded  by  Commissioner  Cook,  to  adopt  Item 
16,  passed  (5-0)  unanimously. 

Resolution  No.  97-0006:    Authorizing  the  Manager  of  Utilities  Engineering  Bureau 

to  negotiate  and  execute  agreements  with  SOH  & 
Associates/Olivia  Chen  Consultants,  Inc.,  JV;  AGS,  Inc.; 
GKO  &Associates/Golder  Associates,  JV;  Structus,  Inc.; 
Montgomery  Watson/Strutus.  Inc./Talavera  & 
Richardson,  JV;  Camp  Dresser  &  McKee,  Inc.;  Black  & 
Veatch/AGS,  Inc.,  JV;  CET  Environ.  Services,  Inc./Sierra 
Environ.  Services.  JV;  CH2MHill,  Inc./Ocampo-Esta,  JV; 
Holms  &  Narver,  Inc./Systems  Support  Technologies, 
Inc/The  Zahn  Group,  JV;  Gannett  Fleming,  Inc./NBA 
Engineering,  Inc.,  JV;  and  Harza  to  provide  as-needed 
specialized  engineering  services  for  a  period  of  two  years 
and  total  spending  authority  not  to  exceed  $3.2  million. 


Approving  Amendment  No.  1  to  the  State  Revolving  Fund  Loan  between  the  State 
Water  Resources  Control  Board  and  the  City  and  County  of  San  Francisco. 

Moved  by  Commissioner  Makras,  seconded  by  Commissioner  Werbe,  to  adopt  Item 
21,  passed  (5-0)  unanimously. 

Resolution  No.  97-001 1 :    Approving  Amendment  No.  1  to  the  State  Revolving 

Fund  Loan  between  the  State  Water  Resources  Control 
Board  and  the  City  and  County  of  San  Francisco 
(Contract  No.  5-808-550-1,  Loan  No.  C-06-4025-251), 
increasing  the  value  of  the  loan  by  $5  million  for  the 
Rankin  Pump  Station  Project  of  the  Clean  Water 
Program. 


97-17 


22.     Authorizing  a  revocable  permit  to  the  City  College  of  San  Francisco  for  student 

parking  in  the  North  Basin  of  the  Balboa  Reservoir,  and  vehicular  access  between 
the  North  Basin  and  South  Basin  of  the  Balboa  Reservoir  Tract  in  San  Francisco. 

Garrett  Dowd.  Manager.  Bureau  of  Commercial  Land  Management,  noted  that  staff 
prepared  two  options  for  the  Commission's  consideration  for  providing  vehicular 
access  from  the  North  Basin  to  the  South  Basin  of  the  Balboa  Reservoir.  Option  1 
would  allow  the  college  to  cut  through  the  middle  berm  of  the  reservoir.  Option  2 
would  place  a  ramp  over  the  middle  berm  of  the  reservoir.  Mr.  Dowd  stated  that 
staff  recommends  Option  2. 

Peter  Goldstein,  Chief  Operating  Officer,  Community  College  District,  stated  that  the 
College  is  willing  to  go  with  building  a  ramp  (Option  2). 

Commissioner  Werbe  expressed  objections  to  granting  use  of  the  land  at  no  charge 
to  the  College.  He  stated  that  the  Commission  has  a  responsibility  to  rate  payers  to 
maximize  use  of  our  lands  and  granting  free  or  subsidized  parking  does  not  serve 
this  responsibility.  He  also  mentioned  that  public  transportation  is  readily  available 
for  students  at  the  college. 

Moved  by  Commissioner  Makras,  seconded  by  Commissioner  Cook,  to  adopt  Item 
22  with  Option  2,  (to  build  a  ramp  between  the  North  Basin  and  South  Basin  of  the 
Balboa  Reservoir),  passed  (4-1).  Commissioner  Werbe  voted  no. 

Resolution  No.  97-0012:    Authorizing  the  General  Manager  of  Public  Utilities  to 

execute  a  revocable  permit  to  City  College  of  San 
Francisco  for  student  parking  in  the  North  Basin  of  the 
Balboa  Reservoir,  and  for  the  placement  of  a  ramp  over 
the  middle  berm  to  allow  vehicular  access  between  the 
North  Basin  and  South  Basin,  Portion  of  Parcel  22  of  the 
Balboa  Reservoir  Tract  in  San  Francisco. 

On  recommendation  of  President  Normandy,  Commissioner  Werbe  moved,  seconded  by 
Commissioner  Otsea  to  adopt  Items  23,  24  and  28  as  consent  items.  Commissioner 
Makras  voted  no.  The  motion  passed  4-1. 

Commissioner  Makras  commented  that  he  was  voting  against  Item  23.  He  noted  that  he 
was  not  opposed  to  staffs  recommendation  to  bring  up  the  revenue  for  this  site.  However, 
he  was  not  convinced  that  it  was  the  best  deal.   On  motion  by  Commissioner  Werbe, 
seconded  by  Commissioner  Otsea,  the  Commission  voted  unanimously  to  rescind  the 
previous  vote  to  adopt  Items  23,  24  and  28. 

The  Commission  then  engaged  in  discussion  of  Item  23. 
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23.     Authorizing  a  lease  with  Evergreen  Media  Corporation  of  Los  Angeles. 

Commissioner  Makras  commented  that  he  was  opposed  to  the  lease  because  the 
site  is  vital  to  one  radio  station.  He  said  he  was  not  convinced  that  the  City  was 
getting  the  right  price  for  the  value  of  the  tower. 

Tom  Hopfensperger,  Manager.  Evergreen  Media  Corporation,  stated  that  the  tower 
is  vital  to  the  operation  of  the  children's  programming  station.    Mr.  Hopfensperger 
noted  that  there  is  no  alternative  use  for  the  station  and  it  is  solely  for  the  use  of 
Kidstar  programs. 

Commissioner  Makras  suggested  amending  the  resolution  to  authorize  a  lease  on  a 
month  to  month  basis  so  as  not  to  delay  Evergreen  and  to  allow  time  for  staff  to 
explore  whether  the  price  was  equitable.   Commissioner  Makras  moved;  seconded 
by  Commissioner  Werbe  to  adopt  Item  23  as  amended;  passed  (5-0)  unanimously. 

Resolution  No.  97-0013:    Authorizing  the  General  Manager  of  Public  Utilities  to 

execute  a  lease  with  Evergreen  Media  Corporation  of 
Los  Angeles  for  approximately  4  acres  of  land,  located 
on  a  portion  of  Parcel  46  of  San  Mateo  County  Lands  in 
East  Palo  Alto,  California,  to  maintain  a  remote  controlled 
transmitter  station  including  appurtenant  ground  system, 
tower,  transmitter  building  and  access,  on  a  month-to- 
month  basis,  at  an  initial  rental  rate  of  $2,500  per  month. 


Moved  by  Commissioner  Otsea.  seconded  by  Commissioner  Werbe  to  adopt  Items  24  and 
28  as  consent  items;  passed  (5-0)  unanimously. 

24.     Resolution  No.  97-0014:    Authorizing  the  General  Manager  of  Public  Utilities  to 

execute  a  lease  with  Sprint  Spectrum,  L.P.,  for 
approximately  272  square  feet  of  space  on  the  third  floor 
of  Clean  Water  Machine  Shop  and  an  area  on  the  roof  of 
the  same  building  located  at  750  Phelps  Street  in  San 
Francisco,  to  place  nine  (9)  antennas  and  to  place  and 
use  wiring  and  conduit,  at  a  rental  rate  of  $1 .500  per 
month. 

28.     Resolution  No.  97-0018:    Authorizing  the  General  Manager  of  Public  Utilities  to 

execute  a  lease  with  William  A.  Rose,  for  394  acres  of 
Public  Utilities  Commission  land  located  on  a  portion  of 
Parcel  69  of  Pleasanton  lands  in  Pleasanton,  California, 
to  plant,  harvest  and  sell  hay  and  grain  for  an  annual  rent 
of  26%  of  gross  sales  of  hay  and  grain  crop. 
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On  recommendation  by  President  Normandy  Items  25,  26,  and  27  will  be  discussed  after 
the  Closed  Session. 


29.  Authorizing  execution  of  a  Memorandum  of  Understanding  with  the  City  of  Daly  City, 
the  City  of  San  Bruno,  California  Water  Service  Company,  and  the  City  and  County 
of  San  Francisco  relating  to  the  development  of  a  Groundwater  Management  Plan. 

Commissioner  Werbe  was  excused  from  4:15  p.m.  to  4:18  p.m. 

President  Normandy  read  a  letter  from  Senator  Quentin  L.  Kopp,  encouraging  the 
Commission  to  obtain  more  input  from  public  entities  regarding  the  groundwater 
management  plan. 

Moved  by  Commissioner  Otsea,  seconded  by  Commissioner  Cook,  to  adopt  Item 

29,  passed  (4-0).   (Commissioner  Werbe  was  excused). 

Resolution  No.  97-0019:    Authorizing  the  General  Manager  of  Public  Utilities  to 

execute  a  Memorandum  of  Understanding  with  the  City 
of  Daly  City,  the  City  of  San  Bruno,  California  Water 
Service  Company,  and  the  City  and  County  of  San 
Francisco  relating  to  the  development  of  a  Groundwater 
Management  Plan;  and  authorizing  payment  of  $40,000 
to  the  City  of  Daly  City  as  San  Francisco's  share  of  the 
Management  Plan  development  cost. 

30.  Ratifying  and  approving  the  Provisional  and  Temporary  Appointments  and 
Removals. 

Moved  by  Commissioner  Werbe,  seconded  by  Commissioner  Otsea,  to  adopt  Item 

30,  passed  (4-0).   (Commissioner  Werbe  was  excused). 

Resolution  No.  97-0020:    Ratifying  and  approving  the  Provisional  and  Temporary 

Appointments  and  Removals  made  by  the  General 
Manager  of  Public  Utilities  for  the  months  of  July,  1 996 
through  December,  1996. 
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31.  Approving  issuance  of  Request  for  Proposals  to  provide  programming  services  for 
the  Bureau  of  Water  Pollution  Control's  Plant  Maintenance  Management  System. 

Moved  by  Commissioner  Makras,  seconded  by  Commissioner  Otsea,  to  adopt  Item 
31,  passed  (4-0).   (Commissioner  Werbe  was  excused). 

Resolution  No.  97-0021 :    Approving  issuance  of  Request  for  Proposals  to  provide 

programming  services  for  the  Bureau  of  Water  Pollution 
Control's  Plant  Maintenance  Management  System, 
Main/Tracker  software. 

Commissioner  Werbe  returned  during  the  discussion  of  Item  32. 

32.  Approving  a  modification  to  the  agreement  with  Browning  Ferris  Industries  for  grit 
disposal  services. 

Commissioner  Otsea  moved  to  adopt  the  resolution.  Motion  died  for  lack  of  a 
second. 

Commissioner  Cook  inquired  why  this  contract  was  not  going  out  for  bid.  William 
Keaney,  Manager.  Bureau  of  Water  Pollution  control,  stated  that  the  contract  with 
Brown  Ferring  Industries  had  to  be  extended  on  a  short  term  basis  to  continue  with 
the  removal  of  grit  while  staff  is  working  on  a  bid  process  to  establish  a  new  contract 
for  this  service. 

Commissioner  Makras  suggested  amending  the  resolution  to  extend  the  contract 
with  Browning  Ferries,  Inc.  from  December  31 ,  1 996  to  June  30,  1 997  to  allow  staff 
more  time  to  work  on  the  bid  process. 

Moved  by  Commissioner  Makras,  seconded  by  Commissioner  Otsea,  to  adopt  Item 
32  as  amended,  passed  (5-0)  unanimously. 

Resolution  No.  97-0022:    Approving  a  modification  to  the  agreement  with  Browning 

Ferris  Industries  for  grit  disposal  services  extending  the 
contract  retroactively  from  December  31,  1996  to  June 
30,  1997  and  increasing  the  contract  amount  by 
$170,000  for  a  total  contract  amount  of  $470,000. 
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CLOSED  SESSION 


33.  Public  Comments  on  matters  to  be  discussed  in  Closed  Session. 
There  were  none. 

The  Public  Utilities  Commission  met  in  Closed  Session  to  discuss  the  following  matters 
from  4:30  P.M.  to  6:10  P.M. 

34.  Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section 
54956.9(a): 

Existing  Litigation:   CCSF  v.  County  of  San  Mateo,  Marin  Superior  Court  No.  137- 

403. (Consolidated  cases  against  San  Mateo  County  and 
Alameda  County) 

Moved  by  Commissioner  Werbe,  seconded  by  Commissioner  Otsea.  to  approve 
settlements  for  Item  34;  passed  (5-0)  unanimously. 

Resolution  No.  97-0023:    Approving  the  settlement  of  City  and  County  of  San 

Francisco  v.  County  of  San  Mateo,  Marin  Superior  Court 
Nos.  132-479  and  137-403  as  set  forth  in  the  written 
Settlement  Agreement,  and  recommending  the 
Settlement  Agreement  to  the  Board  of  Supervisors  for 
approval. 

Resolution  No.  97-0024:    Approving  the  settlement  of  City  and  County  of  San 

Francisco  v.  County  of  Alameda,  Marin  Superior  Court 
Nos.  1 33-826,  as  set  forth  in  the  written  Settlement 
Agreement,  and  recommending  the  Settlement 
Agreement  to  the  Board  of  Supervisors  for  approval. 


35.     Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section 
54956.9(a): 

Existing  Litigation:   City  &  County  of  San  Francisco  vs.  Petrocchi  Brothers,  etal. 

Moved  by  Commissioner  Werbe,  seconded  by  Commissioner  Makras,  to  approve  a 
settlement  for  Item  35,  passed  (5-0)  unanimously. 

Resolution  No.  97-0025:    Authorizing  the  General  Manager  of  Public  Utilities  to 

execute  a  Settlement  Agreement  and  a  Cooperation 
Agreement  with  Petrocchi  Brothers. 
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36.     Conference  with  Real  Property  Negotiator  -  Pursuant  to  Governnnent  Code  Section 
54956.8: 


Property: 

Parties  Negotiating: 
Lessee: 

Under  Negotiation: 


California  Book  Site,  11  Phelan  Avenue,  San  Francisco 

Portion  of  Assessor's  Block  No.  3180 

Dowd/Cohen 

Undetermined 

Price  and  Terms 


No  action  was  taken. 


37.     Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section 
54956.9(b)(c): 

Anticipated  Litigation:        As  Defendant 

Regarding  Regional  Water  Quality  Control  Board 
Complaint  No.  96-145. 

Moved  by  Commissioner  Werbe,  seconded  by  Commissioner  Cook,  to  approve  a 
settlement  for  Item  37,  passed  (5-0)  unanimously. 

Resolution  No.  97-0026:    Requesting  the  City  Attorney  to  present  to  the  Board  of 

Supervisors  an  acceptance  of  a  $300,000  settlement  of 
the  Administrative  Civil  Liability  (ACL)  and  a  waiver  of  a 
hearing  at  the  Regional  Water  Quality  Control  Board;  and 
recommending  that  the  ACL  fine  be  allocated  to 
environmental  enhancement  projects  recommended  by 
the  Friends  of  the  San  Francisco  Estuary  and  approved 
by  the  Executive  Office  of  the  Regional  Water  Quality 
Control  Board. 


38.     Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section 
54956. 9(b)(c): 

Anticipated  Litigation:        As  Defendant 

Regarding  Donatello  Hotel  Water  Lien  Dispute 

No  action  was  taken. 
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39.     Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section 
54956.9(a): 

Existing  Litigation:    Richard  Grove  v.  CCSF  Water  Department,  Superior  Court  No. 

970-196. 

Moved  by  Commissioner  Cook,  seconded  by  Commissioner  Werbe,  to  approve  a 
settlement  for  Item  39,  passed  (5-0)  unanimously. 

Resolution  No.  97-0027:    Approving  a  settlement  in  the  case  of  Richard  Grove  v. 

CCSF  Water  Department,  Superior  Court  No.  970-196. 


40.     Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section 
54956.9(a): 

Existing  Litigation:    Local  790  v.  PUC,  San  Francisco  Water  Department, 

Superior  Court  No.  962-456. 

Item  40  was  removed  from  the  agenda. 


41.     Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section 
54956.9(b)(c): 

Anticipated  Litigation:        As  Defendant 
No  action  was  taken. 


Commissioner  Werbe  was  excused  at  the  conclusion  of  the  Closed  Session. 


42.  Announcement  following  Closed  Session. 

Romaine  A.  Boldridge,  Commission  Secretary,  announced  the  actions  taken  during 
the  Closed  Session. 

43.  Motion  regarding  whether  to  disclose  the  discussions  during  Closed  Session. 

Moved  by  Commissioner  Cook,  seconded  by  Commissioner  Otsea  not  to  disclose 
the  discussion  during  the  Closed  Session;  motion  passed  (4-0)  unanimously. 
Commissioner  Werbe  was  excused. 
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The  Commission  resumed  discussion  of  the  remaining  regular  agenda  items. 

On  recommendation  by  President  Normandy,  Commissioner  Makras  moved,  seconded  by 
Commissioner  Cook  to  adopt  Items  numbered  25,  26,  and  27  as  consent  items;  passed 
(4-0)  unanimously. 


25.  Resolution  No.  97-0015:    Authorizing  the  General  Manager  of  Public  Utilities  to 

execute  a  lease  with  Country  Garden  Nursery,  Inc.  for 
approximately  1 .07  acres  of  land  located  adjacent  to 
1000  El  Camino  Real  in  South  San  Francisco,  California 
to  operate  a  nursery  business  at  a  rental  rate  of  $5,000 
per  month. 

26.  Resolution  No.  97-0016:    Authorizing  the  General  Manager  of  Public  Utilities  to 

execute  a  lease  with  Tom  Koulouris  for  use  of  Public 
Utilities  Commission  land  located  adjacent  to  998  El 
Camino  Real  in  South  San  Francisco,  Portion  of  Parcel 
24  of  San  Mateo  County  lands  and  a  portion  of  Parcels  5 
and  6  of  the  former  Muni  right  of  way,  to  operate  a 
gasoline  station  and  automotive  repair  and  services  at  a 
rental  rate  of  $3,500  per  month. 

27.  Resolution  No.  97-0017:    Authorizing  the  General  Manager  of  Public  Utilities  to 

execute  a  lease  with  South  City  Car  Wash,  for  use  of 
Public  Utilities  Commission  land  located  adjacent  to  998 
El  Camino  Real,  Portion  of  Parcel  24  of  San  Mateo 
County  lands  and  a  portion  of  Parcels  5  and  6  of  the 
former  Muni  right  of  way,  to  operate  a  car  wash,  at  a 
rental  rate  of  $4,250  per  month. 


Thereupon,  the  meeting  was  adjourned:  6:18  P.M. 

imaine , 
Secretary 


RomaineA.  Boldridge  ^ 
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PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  97-0001 


WHEREAS,  the  San  Francisco  Public  Utilities  Commission  (PUC)  has 
been  requested  to  assume  responsibility  for  the  operation  and  mainte- 
nance of  the  water,  waste  water,  storm  water,  gas  and  electric  utili- 
ties on  Treasure  Island  effective  April  1,    1997;  and 

WHEREAS,    the  1996-97  budget  for  the  PUC  does  not  include  suffi- 
cient funding  for  this  new  responsibility;  and 

WHEREAS,    the  United  States  Navy  Public  Works  Center    (PWC)  has 
agreed  to  reimburse  the  PUC  for  its  costs  of  assuming  responsibility 
for  the  operation  and  maintenance  of  utilities  at  Treasure  Island  for 
the  period  April  1   -  September  30,    1997;  and 

WHEREAS,    the  PUC  divisions  have  developed  work  scopes  and  budgets 
for  the  assumption  of  maintenance  and  operation  of  the  utilities  at 
Treasure  Island  which  total  $2,058,212  for  the  period  April  1   -  Septem- 
ber 30,    1997;   now,    therefore,   be  it 

RESOLVED,    that  this  Commission  requests  the  Mayor  to  recommend  to 
the  Board  of  Supervisors  three  supplemental  appropriations  in  the  total 
amount  of  $2,058,212  and  three  amendments  to  the  Annual  Salary  Ordi- 
nance   (ASO)    creating  twelve  new  positions  to  allow  for  the  operation 
and  maintenance  of  utility  services  on  Treasure  Island  for  the  period 
April  1   -   September  30,    1997.     Reimbursement  funding  for  this  supple- 
mental appropriation  will  be  provided  by  the  Public  Works  Center  of  the 
United  States  Navy  pursuant  to  an  agreement  between  the  Navy  and  the 
City. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of  JANUARY   1  4  1997  


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  97-0002 


WHEREAS,  The  Department  of  Public  Works,  in  accordance  with  Section  25. 1  of  the 
Administrative  Code,  has  submitted  to  this  Commission  a  plan  for  installing  1 10  high  pressure 
sodium  vapor  street  lights  in  Underground  District  No.  318,  the  Dolores  Heights  Area,  and 

WHEREAS,  The  Bureau  of  Light,  Heat  and  Power,  after  designing  and  reviewing  said 
plans,  recommends  approval,  and 

WHEREAS,  In  accordance  with  the  terms  establishing  the  Underground  District,  the  costs 
of  this  work  will  be  borne  by  the  homeowners;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  Department  of  Public  Works' 
proposal  for  undergrounding  the  utilities  and  relighting  the  Dolores  Heights  Area,  as  depicted  on 
Drawing  Nos.  BLHP-5,001,  BLHP-5,002  and  BLHP-5,003  with  the  provision  that  construction 
methods,  component  selection  and  other  details  meet  with  the  approval  of  the  Bureau  of  Light, 
Heat  and  Power. 


/  hereby  certify  that  the  foregoing  resohdion  was  adopted  by  the  Public  Utilities  Commission  at 
Hsmeemof  ^^^^^^^  ^^^^^^ 


DolorRes  Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  97-0003 


WHEREAS,  Under  the  terms  of  the  lien  ordinance  adopted  in  1978,  San  Francisco  Water 
Department  has  utilized  what  is  known  as  the  ''lien  process"  to  collect  delinquent  water  and 
sewer  service  charges;  and 

WHEREAS,  This  process  has,  for  the  most  part,  not  required  the  use  of  termination  of  water 
service  for  non-payment;  and 

WHEREAS,  AB  1770,  adopted  April  8,  1996  precludes  the  liening  of  tenant  occupied  single 
family  residential  accounts;  and 

WHEREAS,  The  alternative  collection  process  on  these  accounts  has  become  the  termination 
of  water  service;  and 

WHEREAS,  Section  10010(b)(3)  of  the  California  Public  Utilities  Code  establishes  minimum . 
standards  for  termination  of  water  service  in  cases  of  medical  necessity;  and 

WHEREAS,  A  specific  situation  brought  to  light  the  fact  that  termination  of  water  supply  to 
customers  whose  need  for  water  is  medically  necessary  could  exacerbate  a  medically  based  life 
threatening  situation;  and 

WHEREAS,  It  has  been  determined  that  such  situations  will  occur  from  time  to  time;  and 

WHEREAS,  It  has  been  determined  that  the  PUC  should  have  a  policy  in  place  that  allows 
for  a  consistent  and  fair  application  of  collection  procedures  in  such  cases;  now,  therefore,  be  it 

RESOLVED,  That  it  is  the  policy  of  this  Commission  to  exempt  medically  sensitive  accounts 
from  shut-off  of  water  service  for  non-payment  of  water  and  sewer  service  charges. 


/  hereby  certify  that  the  foregoing  resohdiou  was  adopted  by  the  Public  UtiUties  Commission  at 
its  meeting  of  ^^mm<   1  ^  W 


Secretary,  PubUc  UtiUties  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO. 


97-0004 


WHEREAS,  The  Water  Supply  and  Treatment  Division  of  the  San  Francisco  Water 
Department  has  the  need  to  utilize  consultants  available  through  the  Department  of  Public 
Works  to  support  development  of  Operations  Plans  for  the  Sunol  Valley  Water  Treatment  Plant 
and  treatment  of  Hetch  Hetchy  v^ater;  and 

WHEREAS,  Additional  funding  in  Object  081  Services  of  other  Departments  is  necessary 
to  allow  the  Water  Supply  and  Treatment  Division  to  obtain  services  available  in  other  City 
Departments;  and 

WHEREAS,  Funds  in  the  amount  of  $100,000  are  available  in  Object  027,  Professional 
and  Specialized  Services  in  the  Water  Supply  and  Treatment  Division's  Operating  Budget, 
which  were  budgeted  specifically  for  the  purpose  of  obtaining  professional  support  in  this  area; 
and 

WHEREAS,  the  Water  Supply  and  Treatment  Division  wishes  to  reallocate  said  amount 
from  Object  027  to  Object  081  in  order  to  utilize  an  existing  as-needed  engineering  consultant 
contract;  now  therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  authohzes  the  Manager  of  the  Public 
Utilities  Commission  to  reallocate  $1 00,000  from  Object  027,  Professional  and  Specialized 
Services,  to  Object  081 ,  Services  of  other  Departments,  in  the  Water  Supply  and  Treatment 
Division's  Operating  Fund. 


/  hereby  certify  that  the  foregoing  resohition  was  adopted  by  the  PubUc  Utilities  Commission  at  its 
meetingof  JANUARY   1  4  1997   


Secretary,  PubUc  UtiUties  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  000^ 


WHEREAS,  The  San  Francisco  Water  Department  has  a  Water  Main  Replacement  Program  to 
provided  for  systematic  replacement  of  water  mains  over  time  with  new  ductile  iron  mains  to  reduce  the 
water  distribution  systems' s  vulnerability  to  ftiture  earthquakes,  provide  better  flow  and  pressure,  and 
improve  water  quality;  and 

WHEREAS,  Plans  and  Specifications  have  been  completed  for  San  Francisco  Water  Department 
Contract  WD-2127  8-  Inch  Ductile  Iron  Main  Installation  in  Battery  Street  between  Vallejo  and  Lombard 
Streets;  and  in  Jackson  Street  between  Stockton  and  Kearny  Streets,  and  6-inch  Ductile  Iron  Main  in 
Wentworth  Street;  for  Contract  WD-2194  6  &  8-  Inch  Ductile  Iron  Main  Installation  in  1 1th  Street,  12th 
Street,  and  Other  Streets  Between  Bryant  Street  and  Howard  Street;  and  for  Contract  WD-2195  8-  Inch 
Ductile  Iron  Main  Installation  in  Vallejo  Street  between  Mason  and  Montgomery  Streets,  Grant  Avenue 
between  Union  Street  and  Columbus  Avenue;  and  Broadway  between  Columbus  Avenue  and  Romolo 
Place,  which  contracts  are  included  in  the  Water  Main  Replacement  Program,  and 

WHEREAS,  The  Department  of  City  Planning  has  determined  that  the  Water  Main  Replacement 
Program  is  categorically  exempt  from  environmental  review  as  a  Class  1(b)  Project  under  the  State 
Guidelines  implementing  the  California  Environmental  Quality  Act;  and 

WHEREAS,  Funds  for  said  Contracts  are  available  under  the  multi-year  capital  project  CUW-870, 
Main  Replacement  Program  (in  City);  now,  therefore,  be  it 
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RESOLVED,  That  this  Commission  hereby  approves  the  final  plans  and  specifications  for  San 
Francisco  Water  Department  Contract  WD-2127  8-  Inch  Ductile  Iron  Main  Installation  in  Battery  Street 
between  Vallejo  and  Lombard  Streets;  and  in  Jackson  Street  between  Stockton  and  Kearny  Streets;  and  6- 
inch  Ductile  Iron  Main  in  Wentworth  Street  and  authorizes  the  Utilities  Engineering  Bureau  to  advertise 
for  bids  for  said  Contract;  and  be  it  fiirther, 

RESOLVED,  That  this  Commission  hereby  approves  the  final  plans  and  specifications  for  Contract 
WD-2194  6  &  8-  Inch  Ductile  Iron  Main  Installation  in  11th  Street,  12th  Street,  and  Other  Streets 
Between  Bryant  Street  and  Howard  Street  and  authorizes  the  Utilities  Engineering  Bureau  to  advertise  for 
bids  for  said  Contract;  and  be  it  fiirther, 

RESOLVED,  That  this  Commission  hereby  approves  the  final  plans  and  specifications  for  for 
Contract  WD-2195  8-  Inch  Ductile  Iron  Main  Installation  in  Vallejo  Street  between  Mason  and  Montgom- 
ery Streets;  Grant  Avenue  between  Union  Street  and  Columbus  Avenue,  and  Broadway  between 
Columbus  Avenue  and  Romolo  Place,  and  authorizes  the  Utilities  Engineering  Bureau  to  advertise  for  bids 
for  said  Contract. 


Page  2  of  2 


I  hereby  certify  thai  the  foregoing  resohdion  was  adopted  by  the  Public  UtiUties  Commission  at  its 
meeting  of  JANUARY   1  4  1997  


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  97"0006 


WHEREAS,  This  Commission  adopted  Resolution  No.  96-0114  on  May  28,  1996 
authorizing  the  UEB  Manager  to  request  proposals  from  interested  firms  to  provide  as-needed 
specialized  engineering  services  to  the  PUC  for  a  two  year  period;  and 

WHEREAS,  In  response  to  the  request,  16  firms  submitted  proposals  which  were  thoroughly 
evaluated  in  accordance  with  PUC  procedures  by  a  consultant  selection  committee;  and 

WHEREAS,  The  consultant  selection  committee  has  recommended  that  the  UEB  Manager 
negotiate  contracts  with  the  twelve  firms  that  received  top  rankings  in  the  selection  process;  and 

WHEREAS,  The  Commission  has  authorized  a  total  spending  authority  of  $3  .2  million  over 
two  years  for  these  needs;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  the  UEB  Manager  to  negotiate  and 
execute  agreements  with 

SOH  &  Associates/Olivia  Chen  Consultants,  Inc.,  JV 
AGS,  Inc. 

GKO  &  Associates/Golder  Associates,  TV 
Structus,  Inc. 

Montgomery  Watson/Strutus,  Inc./Talavera  &  Richardson,  JV 
Camp  Dresser  &  McKee,  Inc. 
Black  &  Veatch/AGS,  Inc.,  JV 

CET  Environ.  Services,  Inc. /Sierra  Environ.  Services,  JV 
CH2M  HILL,  Inc./Ocampo-Esta,  JV 

Holms  &  Narver,  Inc./Systems  Support  Technologies,  Inc./The  Zahn  Group,  JV 

Gannett  Fleming,  Inc. /NBA  Engineering,  Inc.,  JV 

Harza 

to  provide  as-needed  specialized  engineering  services  for  a  period  of  two  years  and  total  spending 
authority  not  to  exceed  $3  .2  million. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its  meeting 

 JANUARY  1  4  1997  . 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  9  7  "  0  0  0  7 


WHEREAS,  On  October  8,  1996,  the  Public  Utilities  Commission  approved  the  final  plans  and 
specifications  for  Department  of  Public  Works  Contract  Specification  No.  1209N,  ^^Larkin/Greenwich 
Streets  Sewer  Replacement'^  to  replace  the  existing  sewers  in  Larkin  Street  between  Vallejo  and 
Greenwich  Street  and  Greenwich  Street  from  Larkin  Street  to  Polk  Street;  and 

WHEREAS,  The  Contract  was  advertised  on  October  25,  1996;  and 

WHEREAS,  Seven  bids  were  received  and  opened  publicly  on  November  27,  1996;  and 

WHEREAS,  Staff  review  of  the  bid  for  responsiveness  and  application  of  bid  preferences  resulted 
in  the  estabhshment  of  K.  J.  Woods  Construction,  Inc.  as  the  lowest  responsive  bidder;  and 

WHEREAS,  MBE  and  WBE  participation  has  been  approved  by  the  HRC  Contract  Comphance 
Officer  assigned  to  monitor  Sewer  Repair  and  Replacement  contracts;  and 

WHEREAS,  The  Department  of  City  Planning  Office  of  Environmental  Review  has  determined  that 
the  Sewer  Repair  and  Replacement  program  is  categorically  exempt  from  environmental  review  under  the 
state  Guidehnes  implementing  the  California  Environmental  Quality  Act;  and 

WHEREAS,  $362,220.00  for  the  sewer  portion  of  said  Contract  are  under  the  R&R  Fund  (Fund 
5C/CPF/R&R);  and  $155,780.00  for  street  renovation  are  from  Department  of  Public  Works/Bureau  of 
Engineering  Capital  Projects  Transportation  funds  (3C/SIF/UNA);  now  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  award  of  the  Department  of  Public  Works 
Contract  1209N,  Larkin/Greenwich  Streets  Sewer  Replacement  in  the  amount  of  $518,000.00  to  K.  J. 
Woods  Construction,  Inc.  as  the  lowest  responsive  bidder. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at 
its  meeting  of     January  14,  1997 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 
City  and  County  of  San  Francisco 

RESOLUTION  NO.  97"0008 


WHEREAS,  The  Bureau  of  Engineering  has  a  continuing  sewer  repair  and 
replacement  program  to  repair/replace  structurally  inadequate  sewer  facilities;  and 

WHEREAS,  Construction  has  been  completed  for  Bureau  of  Engineering  Contract 
Specification  No.  1305N,  "Vicksburg  Street  Sewer  Replacement",  to  replace  the  existing  15-inch 
VCP  and  3 'x5' brick  sewers  with  225  feet  of  12-inch  diameter  vitrified  clay  pipe  (VCP)  sewers 
on  Vicksburg  Street  from  Elizabeth  Street  to  24th  Street;  and 

WHEREAS,  The  Department  of  City  Planning  Office  of  Environmental  Review  has 
determined  that  this  Capital  Improvement  project  is  categorically  exempt  from  environmental 
review  under  the  state  Guidelines  implementing  the  California  Environmental  Quality  Act,  and 
no  hazardous  materials  were  encountered  during  construction;  and 

WHEREAS,  The  original  contract  amount  to  K.J.  Woods  Construction,  Inc.  was 
$64,825.00  and  Contract  Modification  No.  1  (Final)  to  adjust  for  actual  quantities  used  during 
construction  is  in  the  credit  amount  of  $1 1,615.00,  thereby  bringing  the  final  contract  to 
$53,210.00;  and 

WHEREAS,  Funds  for  said  Contract  are  available  from  the  1994  Sewer  Revenue 
Bond,  Fund  5C/CPF/UNA;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  accepts  the  work  performed  under  Bureau 
of  Engineering  Contract  No.  1305N  as  satisfactorily  complete;  approves  Contract  Modification 
No.  1  (Final)  in  the  credit  amount  of  $1 1,615.00;  and  authorizes  final  payment  in  the  amount  of 
$500.00  to  the  Contractor,  K.J.  Woods  Construction,  Inc, 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at 
its  meeting  of  January  14.  1997. 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO.  97-0009 


WHEREAS,  The  Bureau  of  Engineering  has  a  continuing  Sewer  Repair  and  Replacement 
Program  to  repair/replace  structurally  inadequate  sewer  facilities;  and 

WHEREAS,  Plans  and  Specifications  have  been  completed  for  Bureau  of  Engineering 
Contract  1370N,  ^^Ludlow  Alley  Sewer  Replacement"  to  replace  existing  15-inch  diameter  VCP 
sewer  with  approximately  222  feet  of  14-inch  nominal  diameter  PEP  SDR  17  by  pipe  bursting 
method  in  Ludlow  Alley  from  Lansdale  Avenue  to  Casitas  Avenue;  and 

WHEREAS,  The  Department  of  City  Planning  Office  of  Environmental  Review  has 
determined  that  the  Sewer  Repair  and  Replacement  program  is  categorically  exempt  from 
environmental  review  under  the  State  Guidelines  implementing  the  California  Environmental 
Quahty  Act;  and 

WHEREAS,  The  Engineer's  Estimate  for  this  Contract  is  $59,090.00;  and 

WHEREAS,  Funds  for  said  Contract  are  available  from  the  R&R  Fund,  Fund 
5C/CPF/R&R;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  final  plans  and  specifications  for 
Bureau  of  Engineering  Contract  1370N,  "Ludlow  Alley  Sewer  Replacement"  and  authorizes  the 
Bureau  of  Engineering  to  advertise  for  bids  for  said  contract. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utihties  Commission  at  its 
meeting  of  January  14,  1997 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  97-0010 


WHEREAS,  The  Bureau  of  Engineering  has  a  continuing  Sewer  Repair  and  Replacement  Program 
to  repair/replace  structurally  inadequate  sewer  facilities;  and 

WHEREAS,  Plans  and  Specifications  have  been  completed  for  Bureau  of  Engineering  Contract 
1384N,  ^^Glover  Street  Sewer  Replacement"  to  replace  the  existing  12-inch  diameter  ISP  sewer  with 
approx.  448  feet  of  12-inch  diameter  vitrified  clay  pipe  (VCP)  sewers  in  Glover  Street  from  Leavenworth 
Street  to  Jones  Street;  and 

WHEREAS,  The  Department  of  City  Planning  Office  of  Environmental  Review  has  determined  that 
the  Sewer  Repair  and  Replacement  program  is  categorically  exempt  from  environmental  review  under  the 
State  Guidelines  implementing  the  California  Environmental  Quality  Act;  and 

WHEREAS,  The  Engineer's  Estimate  for  this  Contract  is  $93,860.00,  and 

WHEREAS,  Funds  for  said  Contract  are  under  1994  Sewer  Bond,  (SC/CPF/UNA);  now  therefore, 

be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  final  plans  and  specifications  for  Bureau 
of  Engineering  Contract  1384N,  '^Glover  Street  Sewer  Replacement",  and  authorizes  the  Bureau  of 
Engineering  to  advertise  for  bids  for  said  contract. 


/  hereby  certify  that  the  foregoing  resohtion  was  adopted  by  the  Public  Utilities  Commission  at 
its  meeting  of      January  14,  1997 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.     97"00  1  1 


WHEREAS,  On  February  25,  1991,  the  Board  of  Supervisors  adopted  Resolution  No. 
184-91  authorizing  the  Director  of  Public  Works  to  apply  for  and  enter  into  loan  agreements  not 
to  exceed  $93  million  for  the  Islais  Creek  Transport/Storage  Facilities  Project;  and 

WHEREAS,  On  January  27,  1995,  the  City  and  County  of  San  Francisco  and  the  State 
Water  Resources  Control  Board  entered  into  State  Revolving  Fund  Loan  Contract  No.  5-808- 
550-0  in  the  amount  of  $10  million  for  the  Rankin  Pump  Station  project,  which  is  part  of  the 
Islais  Creek  Transport/Storage  Facilities;  and 

WHEREAS,  On  January  18,  1996,  the  State  Water  Resources  Control  Board  adopted  a 
New  Board  Resolution  No.  96-7  offering  the  City  and  County  of  San  Francisco  an  additional 
$5  million  for  Loan  No.  5-808-550-0;  and 

WHEREAS,  the  interest  rate  on  the  loan  is  3.1%,  and  the  term  of  the  loan  is  20  years, 
making  the  loan  the  most  cost-effective  method  of  financing  the  Rankin  Pump  Station  project; 
now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  Amendment  No.  1  to  the  State 
Revolving  Fund  Loan  between  the  State  Water  Resources  Control  Board  and  the  City  and 
County  of  San  Francisco  (Contract  No.  5-808-550-1,  Loan  No.  C-06-4025-251),  increasing  the 
value  of  the  loan  by  $5  million  (from  $10  million  to  $15  million)  for  the  Rankin  Pump  Station 
project  of  the  Clean  Water  Program. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at 
its  meeting  of  JANUARY  1  4  1997 


Secretary,  Public  Utilities  Q0mmission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


97-0012 


RESOLUTION  NO. 


WHEREAS,  The  City  and  County  of  San  Francisco  owns  certain  real  property  under 
the  jurisdiction  of  the  San  Francisco  Water  Department  in  the  City  and  County  of  San 
Francisco,  also  known  as  "The  Balboa  Reservoir";  and 

WHEREAS,  City  College  of  San  Francisco,  has  requested  to  enter  into  a  new 
agreement  for  student  parking  in  the  North  Basin  of  the  reservoir  and  for  the  placement  of  a 
ramp  over  the  middle  berm  of  the  reservoir  which  will  connect  the  North  Basin  to  the  South 
Basin  to  allow  vehicular  access  between  the  two  on  a  portion  of  Parcel  22  of  the  Balboa 
Reservoir  Tract;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  terms  and  conditions  and 
authorizes  the  execution  of  that  certain  permit  to  City  College  of  San  Francisco  for  student 
parking  in  the  North  Basin  of  the  Balboa  Reservoir  and  for  the  placement  of  a  ramp  over  the 
middle  berm  of  the  reservoir  which  will  connect  the  North  Basin  to  the  South  Basin  to  allow 
vehicular  access  between  the  two  on  a  portion  of  Parcel  22  of  the  Balboa  Reservoir  Tract 
located  in  San  Francisco,  as  shown  on  Exhibit  B,  commencing  upon  authorization  and 
approval  of  said  permit  by  Commission  and  expiring  upon  oral  or  written  notice  from  City 
revoking  this  Permit;  and  be  it 

FURTHER  RESOLVED,  That  all  actions  authorized  by  this  resolution  and  heretofore 
taken  by  any  City  official  in  connection  with  such  Agreement  are  hereby  ratified,  approved 
and  confirmed  by  this  Commission;  and  be  it 

FURTHER  RESOLVED,  That  upon  approval  by  this  Commission,  the  General 
Manager  of  Public  Utilities  is  hereby  authorized  and  directed  to  execute  said  permit. 


/  hereby  certify  that  the  foregoing  resohdion  was  adopted  by  the  PubUc  UtiUties  Commission  at  its 
meetmgof  JANUARY   1  4  1997   


Secretary,  Public  UtiUties  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO. 


97-0013 


WHEREAS,  The  City  and  County  of  San  Francisco  owns  certain  real  property 
under  the  jurisdiction  of  the  San  Francisco  Public  Utilities  Commission  in  San  Mateo 
County;  and 

WHEREAS,  Evergreen  Media  Corporation  of  Tiburon  has  requested  to  enter  into 
a  lease  agreement  for  maintaining  a  remote  controlled  transmitter  station  including 
appurtenant  ground  system,  tower,  transmitter  building  and  access  thereto  over  City's 
50  ft.  private  roadway;  and 

WHEREAS,  BERM  has  determined,  and  completed  a  certification,  that  the 
project  described  by  the  proposed  agreement  is  categorically  exempt  from  the 
requirements  of  the  California  Environmental  Quality  Act;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  terms  and  conditions 
and  authorizes  the  execution  of  that  certain  lease  of  approximately  4  acres  of  land  to 
Evergreen  Media  Corporation  of  Tiburon,  as  lessee,  for  the  purpose  of  maintaining  a 
remote  controlled  transmitter  station  including  appurtenant  ground  system,  tower, 
transmitter  building  and  access  thereto  over  City's  50  ft.  private  roadway  at  an  initial 
rental  rate  of  $2,500.00  per  month,  as  set  forth  in  the  lease  of  certain  real  property 
under  the  jurisdiction  of  the  Public  Utilities  Commission,  as  shown  on  Water 
Department  Drawing  No.  B-1981-2,  commencing  February  1,  1997  on  a  month-to- 
month  basis  and  terminating  upon  written  notice  from  either  Party  to  the  other  Party 
provided  that  the  Lessee  shall  pay  an  initial  rental  of  $2,500.00  per  month  with  annual 
(CPI)  adjustments;  and  be  it 

FURTHER  RESOLVED,  That  all  actions  authorized  by  this  resolution  and 
heretofore  taken  by  any  City  official  in  connection  with  such  Agreement  are  hereby 
ratified,  approved  and  confirmed  by  this  Commission;  and  be  it 

FURTHER  RESOLVED,  That  upon  approval  by  this  Commission,  the  General 
Manager  of  Public  Utilities  is  hereby  authohzed  and  directed  to  execute  said  lease. 


/  hereby  certify  that  the  foregoing  resohdion  was  adopted  by  the  Public  Utilities  Commission  at 
its  meeting  of 


January  14,  1997 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO. 


97-0014 


WHEREAS,  The  City  and  County  of  San  Francisco  owns  certain  real  property  under  the 
jurisdiction  of  the  San  Francisco  Public  Utilities  Commission  in  the  City  and  County  of  San 
Francisco;  and 

WHEREAS,  Sprint  Spectrum,  L.P.,  a  Delaware  limited  partnership  requested  to  lease  a 
272  square  feet  of  space  on  the  3rd  floor  of  the  Clean  Water  Machine  Shope  and  space  on  the 
roof  of  the  same  building  located  at  750  Phelps  Street  from  the  City  for  the  purpose  of  place- 
ment of  nine  (9)  antennas  and  for  the  placement  and  use  of  wiring  and  conduit;  and 

WHEREAS,  BERM  has  determined,  and  completed  a  certification,  that  the  project 
described  by  the  proposed  agreement  is  categorically  exempt  from  the  requirements  of  the 
California  Environmental  Quality  Act;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  terms  and  conditions  and 
authorizes  the  execution  of  that  certain  lease  of  approximately  272  square  feet  of  space  on  the 
3rd  floor  of  the  Clean  Water  Machine  Shop  and  space  on  the  roof  of  the  same  building  located 
at  750  Phelps  Street,  San  Francisco,  to  Sprint  Spectrum,  L.P.,  a  Delaware  limited  partnership, 
as  lessee,  for  the  purpose  of  placement  of  nine  (9)  antennas  and  for  the  placement  and  use  of 
wihng  and  conduit  at  an  initial  rental  rate  of  $1 ,500.00  per  month,  as  set  forth  in  the  lease  of 
certain  real  property  under  the  jurisdiction  of  the  Public  Utilities  Commission,  as  shown  on 
Exhibit  C  of  the  Lease,  commencing  the  earlier  to  occur  of  the  first  day  of  the  first  month 
following  SSLP's  notice  to  City  that  they  have  obtained  all  permits  and  approvals  for  the 
installation  or  June  1,  1997  and  expiring  on  June  31,  2002;  and  be  it 

FURTHER  RESOLVED,  That  all  actions  authorized  by  this  resolution  and  heretofore 
taken  by  any  City  official  in  connection  with  such  Agreement  are  hereby  ratified,  approved  and 
confirmed  by  this  Commission;  and  be  it 

FURTHER  RESOLVED,  That  upon  approval  by  this  Commission,  the  General  Manager 
of  Public  Utilities  is  hereby  authorized  and  directed  to  execute  said  lease. 


/  hereby  certify  that  the  foregoing  resohition  was  adopted  by  the  Pubhc  Utilities  Commission  at  its 
meetmgof  JANUARY   1  4  1997   


Secretary,  Pubhc  UtiUties  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  97-0015 


WHEREAS,  The  City  and  County  of  San  Francisco  owns  certain  real  property  under  the 
junsdiction  of  the  San  Francisco  Public  Utilities  Commission  in  San  Mateo  County;  and 

WHEREAS,  Country  Garden  Nursery,  Inc.  has  requested  to  enter  a  Lease  agreement  for 
the  operation  of  a  nursery  business;  and 

WHEREAS,  BERM  has  determined,  and  completed  a  certification,  that  the  project 
described  by  the  proposed  agreement  is  categorically  exempt  from  the  requirements  of  the 
California  Environmental  Quality  Act;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  terms  and  conditions  and 
authorizes  the  execution  of  that  certain  Lease  of  approximately  1 .07  acres  of  land  to  Country 
Garden  Nursery,  Inc.,  as  Lessee,  for  the  purpose  of  operating  a  nursery  business  on  the  Lease 
Area  located  in  San  Mateo  County,  as  set  forth  in  the  Lease  of  certain  real  property  under  the 
junsdiction  of  the  Public  Utilities  Commission,  as  shown  on  Exhibit  A  of  the  Lease,  commencing 
retroactive  to  April  1 ,  1996  on  a  month-to-month  basis  and  terminating  upon  written  notice  from 
either  Party  to  the  other  Party  provided  that  the  Lessee  shall  pay  an  initial  rental  of  $5,000.00 
per  month  with  annual  (CPI)  adjustments;  and  be  it 

FURTHER  RESOLVED,  That  Tenant  shall  receive  a  rent  credit  in  the  amount  of  $3,000 
per  month  until  such  time  as  BART's  prospective  or  present  activities  have  no  effect  upon  the 
Premises  or  Tenant's  business  operations;  and  be  it 

FURTHER  RESOLVED,  That  Tenant's  rent  shall  be  $2,000.00  per  month  after  the  rent 
credit;  and  be  it 

FURTHER  RESOLVED,  That  all  actions  authohzed  by  this  resolution  and  heretofore 
taken  by  any  City  official  in  connection  with  such  Agreement  are  hereby  ratified,  approved  and 
confirmed  by  this  Commission;  and  be  it 

FURTHER  RESOLVED,  That  upon  approval  by  this  Commission,  the  General  Manager 
of  Public  Utilities  is  hereby  authonzed  and  directed  to  execute  said  Lease. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its  meeting 

 JANUARY  1  4  1997   


Secretary,  Public  Utilities  Comm^sion 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO. 


97-0016 


WHEREAS,  The  City  and  County  of  San  Francisco  owns  certain  real  property  under  the 
jurisdiction  of  the  San  Francisco  Public  Utilities  Commission  in  San  Mateo  County;  and 

WHEREAS,  Tom  Koulouris  has  requested  to  enter  into  a  Lease  agreement  for  the 
operation  of  a  gasoline  station  and  automotive  repair  and  services  related  thereto;  and 

WHEREAS,  BERM  has  determined,  and  completed  a  certification,  that  the  project 
described  by  the  proposed  agreement  is  categorically  exempt  from  the  requirements  of  the 
California  Environmental  Quality  Act;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  terms  and  conditions  and 
authorizes  the  execution  of  that  certain  Lease  with  Tom  Koulouris,  as  Lessee,  for  the  purpose 
of  operating  a  gasoline  station  and  automotive  repair  and  services  related  thereto  on  the  Lease 
Area  located  in  San  Mateo  County,  as  set  forth  in  the  Lease  of  certain  real  property  under  the 
jurisdiction  of  the  Public  Utilities  Commission,  as  shown  on  Exhibit  A  of  the  Lease,  commencing 
retroactive  to  April  1 ,  1996  on  a  month-to-month  basis  and  terminating  upon  written  notice  from 
either  Party  to  the  other  Party  provided  that  the  Lessee  shall  pay  an  initial  rental  of  $3,500.00 
per  month  with  annual  (CPI)  adjustments;  and  be  it 

FURTHER  RESOLVED,  That  Tenant  will  make  payments  in  four  equal  monthly  install- 
ments of  $8,750.00  for  payment  of  rent  owed  for  the  period  from  April  1 ,  1996  to  November  30, 
1996  plus  the  $7,000.00  security  deposit;  and  be  it 

FURTHER  RESOLVED,  That  Tenant's  four  monthly  installments  in  the  amount  of  $8,750 
each  shall  commence  on  November  1,  1996.  On  December  1,  1996,  January  1,  1997  and 
February  1 ,  1 997,  Tenant  shall  pay  the  $8,750.00  installment  payment  plus  the  regular  monthly 
rent;  and  be  it 

FURTHER  RESOLVED,  That  all  actions  authorized  by  this  resolution  and  heretofore 
taken  by  any  City  official  in  connection  with  such  Agreement  are  hereby  ratified,  approved  and 
confirmed  by  this  Commission;  and  be  it 

FURTHER  RESOLVED,  That  upon  approval  by  this  Commission,  the  General  Manager 
of  Public  Utilities  is  hereby  authorized  and  directed  to  execute  said  Lease. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its  meeting 

JANUARY  141997 


of 


Secretary,  Public  Utilities  Comrmssion 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO. 


97-0017 


WHEREAS,  The  City  and  County  of  San  Francisco  owns  certain  real  property  under  the 
jurisdiction  of  the  San  Francisco  Public  Utilities  Commission  in  San  Mateo  County;  and 

WHEREAS,  South  City  Car  Wash  has  requested  to  enter  a  Lease  agreement  for  the 
operation  of  a  car  wash;  and 

WHEREAS,  BERM  has  determined,  and  completed  a  certification,  that  the  project 
described  by  the  proposed  agreement  is  categorically  exempt  from  the  requirements  of  the 
California  Environmental  Quality  Act;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  terms  and  conditions  and 
authorizes  the  execution  of  that  certain  Lease  with  South  City  Car  Wash,  as  Lessee,  for  the 
purpose  of  operating  a  car  wash  on  the  Lease  Area  located  in  San  Mateo  County,  as  set  forth 
in  the  Lease  of  certain  real  property  under  the  jurisdiction  of  the  Public  Utilities  Commission,  as 
shown  on  Exhibit  A  of  the  Lease,  commencing  retroactive  to  April  1,  1996  on  a  month-to-month 
basis  and  terminating  upon  written  notice  from  either  Party  to  the  other  Party  provided  that  the 
Lessee  shall  pay  an  initial  rental  of  $4,250.00  per  month  with  annual  (CPI)  adjustments;  and  be 
it 

FURTHER  RESOLVED,  That  all  actions  authohzed  by  this  resolution  and  heretofore 
taken  by  any  City  official  in  connection  with  such  Agreement  are  hereby  ratified,  approved  and 
confirmed  by  this  Commission;  and  be  it 

FURTHER  RESOLVED,  That  upon  approval  by  this  Commission,  the  General  Manager 
of  Public  Utilities  is  hereby  authorized  and  directed  to  execute  said  Lease. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its  meeting 

 JANUARY  1  4  1997  ^. 


Secretary,  Public  Utilities  Commissfon 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO. 


97-0018 


WHEREAS,  The  City  and  County  of  San  Francisco  owns  certain  real  property  under  the 
jurisdiction  of  the  San  Francisco  Public  Utilities  Commission  in  Alameda  County;  and 

WHEREAS,  William  A.  Rose  has  requested  to  enter  into  an  agreement  for  the  planting, 
harvesting  and  sale  of  hay  and  grain;  and 

WHEREAS,  BERM  has  determined,  and  completed  a  certification,  that  the  project 
described  by  the  proposed  agreement  is  categorically  exempt  from  the  requirements  of  the 
California  Environmental  Quality  Act;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  terms  and  conditions  and 
authorizes  the  execution  of  that  certain  lease  of  approximately  394  acres  of  land  to  William  A. 
Rose,  as  lessee,  for  the  purpose  of  planting,  harvesting  and  sale  of  hay  and  grain  at  an  annual 
rental  rate  of  26%  of  gross  sales  from  the  sale  of  hay  and  grain  crop,  as  set  forth  in  the  lease 
of  certain  real  property  under  the  jurisdiction  of  the  Public  Utilities  Commission,  as  shown  on 
Water  Department  Drawing  No.  B-4269-3,  commencing  retroactive  to  November  1,  1996  and 
terminating  October  31,  1997;  and  be  it 

FURTHER  RESOLVED,  That  all  actions  authonzed  by  this  resolution  and  heretofore 
taken  by  any  City  official  in  connection  with  such  Agreement  are  hereby  ratified,  approved  and 
confirmed  by  this  Commission;  and  be  it 

FURTHER  RESOLVED,  That  upon  approval  by  this  Commission,  the  General  Manager 
of  Public  Utilities  is  hereby  authorized  and  directed  to  execute  said  lease. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  PubUc  Utilities  Commission  at  its 
meetmgof  JANUARY   1  4  1997  


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO.  97"0019 


WHEREAS,  The  Public  Utilities  Commission  is  in  the  process  of  completing  a  Recycled  Water 
Master  Plan  and  a  Groundwater  Master  Plan  which  are  mandated  by  Ordinances  390-91  and  391-91  and 
Resolutions  389-89  and  612-91  to  search  for  alternate  sources  of  water:  and 

WHEREAS,  the  Groundwater  Master  Plan  has  included  both  short-term  and  long-term  goals  and 
policies  for  the  development  and  management  of  The  City's  water  resources,  and 

WHEREAS,  one  of  the  short-term  goals  provides  for  the  City  to  develop  a  Westside  Basin 
Groundwater  Management  Plan  with  its  neighboring  cities  and  other  appropriate  entities,  and 

WHEREAS,  the  Commission  has  authorized  the  General  Manager  to  hold  discussions  with  the 
Cities  of  Daly  City  and  San  Bruno  and  California  Water  Service  Company  concerning  the  development  of  a 
Westside  Basin  Groundwater  Management  Plan,  and 

WHEREAS,  all  partners  have  agreed  upon  a  Memorandum  of  Understanding  and  to  share  equally 
the  $160,000  anticipated  cost  to  develop  the  Management  Plan:  therefore  be  it 

RESOLVED,  That  this  Commission  authorizes  the  General  Manager  to  finalize  the  Memorandum 
of  Understanding  and  the  payment  of  $40,000  from  the  Groundwater  Development  Project,  Index  Code 
506141,  to  the  City  of  Daly  City  as  the  Commission's  share  of  the  Management  Plan  development  cost. 


/  hereby  certify  that  the  foregoing  resohdiou  was  adopted  by  the  Pnhhc  UtiUties  Commission  at  its 
meetingof  JANUARY   1  4  1997   . 


Secretary,  Pubhc  UtiUties  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  97-0020 


WHEREAS,  Under  the  authority  of  Charter  Section  3.501,  the  General  Manager,  PUC  is 
authorized  to  make  Provisional  and  Temporary  appointments  and  removals  therefrom  subject  to  the 
approval  of  the  PUC;  and 

WHEREAS,  Such  appointments  and  removals  have  been  ordered  by  the  General  Manager,  PUC; 

and 

WHEREAS,  The  General  Manager,  PUC,  has  requested  commission,  ratification  and  approval  of 
such  appointments  and  removals;  now  therefore  be  it 

RESOLVED,  The  Public  Utilities  Commission  does  hereby  ratify  and  approve  the  Provisional  and 
Temporary  appointments  and  removals  for  the  months  of  July,  1996  through  December,  1996. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meetingof  JANUARY   1  4  1997  


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

07-0021 

RESOLUTION  NO.  '  vv^x 


WHEREAS,  The  City  and  County  of  San  Francisco,  Public  Utilities  Commission,  Bureau  of  Water 
Pollution  Control,  Maintenance  Division  from  here  on  referred  to  as  the  "City",  currently  operates  a  Plant 
Maintenance  Management  System,  Main/Tracker,  under  license  agreement  with  System  Software 
Associates  Inc,(SSA),  and  this  package  (version  3.2)  runs  on  a  midrange  computer  platform  (IBM- 
AS/400)  and  is  referred  from  here  on  as  "ELKE":  and 

WHEREAS,  ELKE  is  used  to  track  maintenance  activities,  warehousing,  equipment  history,  and 
preventive  maintenance,  using  specific  equipment  number  to  track  maintenance  personnel  time  and 
materials  costs;  and 

WHEREAS,  the  work  performed  by  ELKE  is  essential  to  properly  maintain  the  Bureau's  three 
threatment  plants  and  1 5  pumping  stations;  and 

WHEREAS,  City  staff  has  no  expertise  in  programming  with  RPG3,  the  language  in  which  ELKE  is 
written,  consequently.  City  staff  will  not  be  able  to  provide  the  programming  necessary  to  maintain  and 
enhance  ELKE;  and 

WHEREAS,  The  City  requests  programming  support  services  for  the  ELKE  package,  at  an  amount 
of  $50,000,00  annually  for  modification  and  maintenance  of  ELKE  for  an  estimated  term  of  contract  of 
three  (3)  years,  and 

WHEREAS,  RFP  will  be  submitted  to  approved  HRC  Vendors;  and 

WHEREAS,  The  consultant  will  provide  for  short  term  emergency  operations  as  well  as  long  term 
support  of  the  system  and  the  consultant  will  work  in  conjunction  with  SSA  and  City  staff  to  perform 
programming  changes  as  identified  by  the  City  business  analysts  and  user  needs,  evaluate  programming 
options,  provide  estimated  cost  for  specific  projects,  write  code  using  RPG3,  debug,  test,  and  implement 
the  module;  now,  therefore  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  aforementioned  Request  for  Proposals 
(RFP)  for  vendor  selecfion  in  accordance  with  HRC  procedures  for  selection  of  a  successfiil  contractor  to 
provide  services  city  staff  is  unable  to  provide  at  this  time. 


/  hereby  certify  that  the  foregoing  resohdion  was  adopted  by  the  Public  UtiUties  Commission  at  its 
meetmgof  JANUARY   1  4  1997   


Secretary,  Pubhc  UtiUties  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


97-0022 


RESOLUTION  NO. 


WHEREAS,  The  City  requires  a  suitable  landfill  site  to  properly  dispose  the  grit  matehal 
derived  from  the  treatment  of  sewage;  and 

WHEREAS,  The  City  intends  to  solicit  bids  and  establish  a  new  contract  for  grit  disposal 
services  by  June  30,  1997;  and 

WHEREAS,  A  new  contract  will  be  advertised  and  awarded  for  a  term  of  two  years  for  a 
total  amount  of  $640,000  to  the  successful  bidder;  and 

WHEREAS,  The  City  has  an  existing  contract  with  Browning  Ferris  Industries  for  said 
services  which  was  initiated  in  December,  1995  and  expires  on  December  31,  1996;  and 

WHEREAS,  Funding  for  this  modification  comes  from  the  Bureau's  Sludge  Hauling 
Contract  and  money  for  the  new  contract  is  budgeted  in  the  Bureau's  97/98  Budget  Request 
"Other  Current  Expenses"  line  Item,  Object  035;  and 

WHEREAS,  The  City  can  not  tolerate  any  discontinuity  in  this  service;  now,  therefore,  be 

it 

RESOLVED,  That  the  Commission  hereby  approves  the  Modification  of  the  Browning 
Ferris  Industries  agreement  for  grit  disposal  service  to  extend  the  contract  retroactively  from 
December  31 ,  1 996  to  June  30,  1 997,  and  to  increase  the  contract  amount  by  $1 70,000  for  a 
total  contract  amount  of  $470,000  in  order  to  allow  a  new  contract  to  go  through  the  bid 
process. 


/  hereby  certify  that  the  foregoing  resohtion  was  adopted  by  the  PubUc  Utilities  Commission  at  its 
meetmgof  JANUARY   14  1997 


Secretary,  Pubhc  Utilities  Commission 


REVISED 

PUBLIC  UTILITIES  COMMISSION 

city  and  County  of  San  Francisco 

RESOLUTION  NO.  97-0023 


WHEREAS,    Subsequent  to  the  passage  of  Proposition  13   in  1978,  a 
dispute  arose  between  San  Francisco  and  San  Mateo  County  regarding 
whether  the  valuation  rollback  and  limitation  principles  of 
Proposition  13  applied  to  the  taxation  of  San  Francisco  Water 
Department  property  and  water  rights  in  San  Mateo  County;  and 

WHEREAS,   Alleging  that  San  Mateo  County  did  not  value  San 
Francisco's  property  pursuant  to  Proposition  13,    San  Francisco  filed 
various  petitions  for  equalization  with  the  State  Board  of 
Equalization  and  various  claims  for  refund  with  San  Mateo  County,  all 
of  which  were  denied;  and 

WHEREAS,   On  May  15,    1987,   San  Francisco  filed  lawsuits  against 
San  Mateo  County  for  a  refund  of  property  taxes,    which  lawsuits  were 
entitled  City  and  County  of  San  Francisco  v.   County  of  San  Mateo, 
Marin  Superior  Court  Nos .    132-479  and  137-403,    and  were  later 
consolidated  with  a  similar  lawsuit  against  Alameda  County;  and 

WHEREAS,   The  California  Supreme  Court  ultimately  upheld  San 
Francisco's  position  in  City  and  County  of  San  Francisco  v.    County  of 
San  Mateo,    10  Cal.4th  554    (1995);  and 

WHEREAS,    The  Supreme  Court  remanded  the  case  to  the  Superior 
Court  to  determine  several  unresolved  procedural  issues;  and 

WHEREAS,    San  Francisco  and  San  Mateo  County  have  agreed  to  a 
resolution  of  all  of  their  disputes  relating  to  tax  years  1981-82 
through  and  including  1995-96;   now,    therefore,   be  it 

RESOLVED,    That  the  Public  Utilities  Commission  approves  the 
settlement  of  City  and  County  of  San  Francisco  v.   County  of  San  Mateo, 
Marin  Superior  Court  Nos.    132-479  and  137-403,    as  set  forth  in  the 
written  Settlement  Agreement  between  the  parties,   and  hereby 
recommends  the  Settlement  Agreement  to  the  Board  of  Supervisors  for 
approval . 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the 
Public  Utilities  Commission  at  its  meeting  of         lANUARY    1  4  1997 

Secretary,   Public  Utilities  Cbmmission 
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PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO. 


97-0024 


WHEREAS,    Subsequent  to  the  passage  of  Proposition  13   in  1978,  a 
dispute  arose  between  San  Francisco  and  Alameda  County  regarding 
whether  the  valuation  rollback  and  limitation  principles  of 
Proposition  13  applied  to  the  taxation  of  San  Francisco  Water 
Department  property  and  water  rights  in  Alameda  County;  and 

WHEREAS,   Alleging  that  Alameda  County  did  not  value  San 
Francisco's  property  pursuant  to  Proposition  13,   San  Francisco  filed 
various  petitions  for  equalization  with  the  State  Board  of 
Equalization  and  various  claims  for  refund  with  Alameda  County,    all  of 
which  were  denied;  and 


WHEREAS,    On  May  15,    1987,    San  Francisco  filed  a  lawsuit  against 
Alameda  County  for  a  refund  of  property  taxes,   which  lawsuit  was 
entitled  City  and  County  of  San  Francisco  v.   County  of  Alameda,  Marin 
Superior  Court  No.    133-826,    and  was  later  consolidated  with  a  similar 
lawsuit  against  San  Mateo  County;  and 

WHEREAS,    The  California  Supreme  Court  ultimately  upheld  San 
Francisco's  position  in  City  and  County  of  San  Francisco  v.    County  of 
San  Mateo,    10  Cal.4th  554    (1995);  and 

WHEREAS,   The  Supreme  Court  remanded  the  case  to  the  Superior 
Court  to  determine  several  unresolved  procedural  issues;  and 

WHEREAS,    San  Francisco  and  Alameda  County  have  agreed  to  a 
resolution  of  all  of  their  disputes  relating  to  tax  years  1980-81 
through  and  including  1994-95;  now,   therefore,   be  it 

RESOLVED,   That  the  Public  Utilities  Commission  approves  the 
settlement  of  City  and  County  of  San  Francisco  v.    County  of  Alameda, 
Marin  Superior  Court  No.    133-826,    as  set  forth  in  the  written 
Settlement  Agreement  between  the  parties,   and  hereby  recommends  the 
Settlement  Agreement  to  the  Board  of  Supervisors  for  approval. 


I  hereby  certify  that  the  foregoing  -^^^olutijcm .  was  ^dopted  the 
Public  Utilities  Commission  at  its  meeting  of         JAINUAKy    i  4  lyH' 

Secretary,   Public  Utili tiefit  Commission 
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PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  97-0025 


WHEREAS,  The  City  and  County  of  San  Francisco  (the  "City")  owns  certain  real 
property  under  the  juhsdiction  of  the  Public  Utilities  Commission  ("PUC"),  in  the  City  of 
South  San  Francisco,  San  Mateo  County,  commonly  known  as  the  former  Muni  right  of 
way;  and 

WHEREAS,  The  Petrocchi  Brothers  have  been  leasing  Public  Utilities 
Commission  lands  for  operating  a  nursery  (L-3548A),  for  operation  of  a  gasoline  station 
and  automotive  repair  and  services  and  car  wash  (L-3547A),  and  for  placement  of  a 
temporary  office  building  (P-2904B);  and 

WHEREAS,  In  1995,  a  dispute  arose  between  the  City  and  the  Petrocchi's  over 
the  breach  of  various  terms  of  the  leases  and  permit;  and 

WHEREAS,  In  June  1995,  the  City  filed  a  suit  against  the  Petrocchi's  seeking 
damages  for  breach  of  contract  and  other  causes  of  action  relating  to  the  leases  and 
permit;  and 

WHEREAS,  The  Petrocchi's  have  agreed  to  enter  into  a  Settlement  Agreement 
and  to  pay  the  City  $1 1 9,350.00  in  cash  as  partial  consideration  for  the  City's  dismissal 
of  the  Lawsuit  and  in  partial  settlement  of  all  of  the  City's  claims;  and 

WHEREAS,  The  Petrocchi's  have  agreed  to  transfer  title  to  the  structure  located 
at  301  Spruce  Avenue,  by  way  of  a  bill  of  sale  and  quit  claim  deed  to  the  City  as  partial 
consideration  for  the  City's  dismissal  of  the  Lawsuit  and  in  partial  settlement  of  all  of 
the  City's  claims;  and 

WHEREAS,  The  Petrocchi's  have  agreed  to  enter  into  a  Cooperation  Agreement 
for  the  joint  leasing,  management  and  operation  of  the  gasoline  station  and  automotive 
repair  and  services  and  the  leasing  of  the  carwash  and  a  signboard;  and 

WHEREAS,  The  Petrocchi's  have  agreed  to  bear  their  own  attorney's  fees  and 
expenses  incurred  in  the  Lawsuit;  now  therefore  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  terms  and  conditions 
and  authorizes  the  execution  of  a  Settlement  Agreement  which  includes  all  of  the 
above  terms  and  conditions  and  a  Cooperation  Agreement  with  the  Petrocchi  Brothers; 
and  be  it 
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FURTHER  RESOLVED,  That  all  actions  authorized  by  this  resolution  and 
heretofore  taken  by  any  City  official  in  connection  with  such  Agreement  are  hereby 
ratified,  approved  and  confirmed  by  this  Commission;  and  be  it 

FURTHER  RESOLVED,  That  upon  approval  by  this  Commission,  the  General 
Manager  of  Public  Utilities  is  hereby  authorized  and  directed  to  execute  said 
Settlement  Agreement,  and  any  agreements  or  Exhibits  contemplated  therein, 
including,  without  limitation,  the  Cooperation  Agreement  attached  as  Exhibit  D  to  the 
Settlement  Agreement. 
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/  hereby  certify  that  the  foregoing  resohUion  was  adopted  by  the  Public  Utilities  Commission  at 
its  meeting  of 

JANUARY  141997 


Secretary,  Public  Utdities  Commission 


RESOLUTION  OF  THE  PUBLIC  UTILITIES  COMMISSION 
City  and  County  of  San  Francisco 


Resolution  No.       9 7-^00 26 


WHEREAS,  On  December  2,  1996,  the  Executive  Officer  of  the  Regional  Water  Quality 
Control  Board  issued  to  Anson  Moran,  the  General  Manager  of  the  Public  Utilities  Commission 
(PUC),  a  complaint  of  administrative  civil  liability  (ACL)  which  proposes  to  impose  a  fine  of 
$300,000;  and 

WHEREAS,  The  complainant  alleges  that  the  Public  Utilities  Commission  violated  its 
federal  and  state  wastewater  discharge  permits  when  it  experienced  ten  dry  weather  discharges 
between  August  1995  and  October  1996  through  combined  sewage  structures  and  one  wet 
weather  discharge  on  December  11,  1995  into  Lobos  Creek;  and  further  alleges  that  the  total 
volume  discharged  was  95,256,960  gallons,  of  which  over  94  million  gallons  is  fi-om  the  one  wet 
weather  incident  on  December  1 1,  1995;  and 

WHEREAS,  The  discharge  of  combined  sewage  during  wet  weather  is  restricted  by 
Regional  Board  orders  to  specified  outfalls  and  overflow  discharge  structures,  and  the  discharge 
of  dry  weather  sewage  is  restricted  by  Order  90-093  to  the  Oceanside  Treatment  Plant  and 
outfall;  and 

WHEREAS,  The  Friends  of  the  San  Francisco  Estuary,  a  nonprofit  organization  affiliated 
with  the  San  Francisco  Estuary  Project,  has  proposed  to  the  PUC  staff  that  the  ACL  fines  be 
used  for  environmental  enhancement  projects;  and 

WHEREAS,  The  operating  fimd  of  the  Bureau  of  Water  Pollution  Control  maintains  an 
account  for  fines  in  which  $300,000  is  available  and  appropriated;  and 

WHEREAS,  The  Board  of  Supervisors  of  the  City  and  County  of  San  Francisco  must 
approve  setUement  for  the  ACL;  and  therefore,  now  be  it 

RESOLVED,  The  PUC  Commission  requests  the  City  Attorney  to  present  to  the  Board  of 
Supervisors  an  acceptance  of  a  $300,000  settiement  of  the  ACL  and  a  waiver  of  a  hearing  at  the 
Regional  Water  Quality  Control  Board;  and  be  it  fijrther 

RESOLVED,  The  PUC  Commission  recommends  that  the  ACL  fine  be  allocated  to 
environmental  enhancement  projects  recommended  by  the  Friends  of  the  San  Francisco  Estuary 
and  approved  by  the  Executive  Office  of  the  Regional  Water  Quality  Control  Board. 

I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at 
its  meeting  of  JANUARY  1  4  1997  (jgy^^^   * 

Secretary,  Public  Utilities  C^m^^ion 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO.  97-0027 


WHEREAS,  Mr  Richard  Grove  is  employed  in  class  7332  Maintenance  Machinist,  and; 

WHEREAS,  Mr.  Richard  Grove  filed  suit  against  the  City  in  San  Francisco  Superior  Court,  Case 
no.  970-196,  alleging  disability  discrimination  and  failure  to  provide  reasonable  accomodation,  and; 

WHEREAS,  The  parties  desire  to  resolve  and  settle  all  actual  and  potential  disputes  between  them 
regarding  Mr.  Grove's  claim,  and; 

WHEREAS,  the  resolution  is  conditioned  on  Mr.  Grove  applying  for  and  receiving  a  disability 
retirement  from  the  the  City,  and; 

WHEREAS,  no  payment  shall  be  made  by  the  City  until  Mr.  Grove's  application  for  disability 
retirement  has  been  fully  adjudicated, 

THEREFORE,  be  it  resolved  that;  the  Public  Utilities  Commission  approve  an  award  in  the 
amount  not  to  exceed  $281,500. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of  JANUARY  141997 


Secretary,  Public  Utilities  Commission 
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1.       Call  to  Order;  4:00  P.M. 


Present  -  President  E.  Dennis  Normandy.  Vice  President 
Victor  G.  Makras,  Commissioner  Marion  E.  Otsea. 
Commissioner  Robert  K.  Werbe,  Commissioner  Frank  L.  Cook 


3.       Public  Comments  on  matters  to  be  discussed  in  Closed  Session. 
There  were  none. 


The  Public  Utilities  Commission  met  in  Closed  Session  from  4:00  P.M.  to  4:10  P.M. 


4.       Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section 
54956.9(b)(c): 


Anticipated  Litigation:        Regarding  Rainbow  Drive  Landslide  in  San  Mateo 

County. 

No  action  was  taken. 


5.  Announcement  following  Closed  Session. 

Romaine  A.  Boldridge,  Commission  Secretary,  announced  that  no  action  was  taken 
during  the  Closed  Session. 

6.  Motion  regarding  whether  to  disclose  the  discussions  during  Closed  Session. 

Moved  by  Commissioner  Otsea,  seconded  by  Commissioner  Werbe  not  to  disclose 
the  discussion  during  the  Closed  Session;  passed  (5-0)  unanimously. 
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7.       Authorizing  issuance  of  land  use  permits  on  an  emergency  basis. 


Moved  by  Commissioner  Otsea,  seconded  by  Commissioner  Cook,  to  adopt  Item 
No.  7;  passed  (5-0)  unanimously: 

Resolution  No.  97-0027A:  Authorizing  the  Manager  of  Water  Supply  and  Treatment 

Division  to  issue  land  use  permits  at  no  cost  on  an 
emergency  basis  for  remedial  work  by  other  parties 
involving  the  City's  property  in  the  vicinity  of  Polhemus 
Road  and  Rainbow  Drive  and  that  such  authority  be 
granted  only  upon  the  receipt  of  sufficient  hold  harmless 
agreement(s)  approved  by  the  City  Attorney. 


Thereupon,  the  meeting  was  adjourned:         4:14  P.M. 


RomaineA.  Boldridge 
Secretary 
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PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO.  97-0027A 


WHEREAS,  the  San  Francisco  Public  Utilities  Commission  owns  real  property  in  the 
vicinity  of  Polhemus  Road  and  Rainbow  Drive  in  San  Mateo  County;  and 

WHEREAS,  recent  earth  movement  above  the  City's  land  has  jeopardized  the  stability  of 
two  homes  on  Rainbow  Drive;  and 

WHEREAS,  it  may  be  necessary  in  the  event  of  further  earth  movement  to  permit  other 
parties  to  access  the  City^s  property  to  perform  stabilization  work  in  order  to  protect  public  and 
private  property  from  further  damage;  and 

WHEREAS,  it  is  in  the  City's  interest  to  permit  such  emergency  work  to  take  place; 
now,  therefore,  be  it 

RESOLVED  that  this  Commission  authorizes  the  Manager  of  the  Water  Supply  and 
Treatment  division  to  issue  land  use  permits  at  no  cost  on  an  emergency  basis  for  remedial  work 
by  other  parties  involving  the  City's  property  in  the  vicinity  of  Polhemus  Road  and  Rainbow 
Drive;  and 

BE  IT  FURTHER  RESOLVED,  that  such  authority  should  be  granted  only  upon  the 
receipt  of  sufficient  hold  harmless  agreement(s)  approved  by  the  City  Attorney. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at 
its  meeting  of 

January  21,  1997 


Secretary,  Public  Utilities  Commission 


's  Commissii 
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Call  to  Order: 


1:07  P.M. 


Roll  Call:  Present  -  President  E.  Dennis  Normandy,  Vice  President 

Victor  G.  Makras,  Commissioner  Marion  E.  Otsea, 
Commissioner  Robert  K.  Werbe.  Commissioner  Frank  L.  Cook 


Approval  of  Minutes 

Moved  by  Commissioner  Otsea,  seconded  by  Commissioner  Makras,  to  adopt  the 
Minutes  of  the  PUC  Special  Meeting  of  January  7,  1 997,  the  Minutes  of  January  7, 
1997  PUC  Budget  Committee  Meeting,  the  Minutes  of  the  Special  Meeting  of 
January  7,  1997  following  the  Budget  Committee  Meeting,  and  the  amended 
Minutes  of  the  January  9,  1997  Budget  Committee  Meeting;  passed  (5-0) 
unanimously. 


Communications 
No  action  was  taken. 


Introduction  of  Old/Ongoing  Business  by  Commissioners 

Anson  B.  Moran,  General  Manager  of  Public  Utilities,  reported  on  the  status  of  the 
items  listed  under  Old/Ongoing  Business  of  the  PUC. 


Introduction  of  New  Business  by  Commissioners 
Grazing  Leases 

Commissioner  Makras  stated  that  he  had  been  advised  by  staff  that  young  calves 
were  carriers  of  Cryptosporidium.  He  emphasized  the  importance  of  responding  to 
the  issue  in  the  quickest  fashion  due  to  its  potential  risk  to  water  quality.  He  urged 
that  the  Commission  calendar  all  of  the  grazing  leases  and  to  calendar  an  item  that 
would  eliminate  cattle  grazing  in  the  watershed.  He  noted  that  eliminating  cattle 
grazing  may  not  fully  solve  the  problem  of  Cryptosporidium;  however,  the 
Commission  could  be  part  of  the  solution  by  controlling  its  signing  of  grazing  leases. 
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President  Normandy  suggested  including  this  issue  in  a  larger  context  and  directed 
staff  to  include  on  the  agenda  for  February  1 1 ,  1996  the  watershed  management 
plan  and  schedule  a  public  hearing  to  reopen  the  proposed  alternative  for  the 
watershed  management  plan. 

FY  1997-98  Budget 

Commissioner  Makras  requested  that  the  General  Manager  of  Public  Utilities 
prepare  a  rating,  on  a  scale  of  one  to  five,  of  where  the  department  is  and  an 
outlook  of  where  the  department  will  be  a  year  from  now. 

President  Normandy  requested  the  General  Manager  to  prepare  an  updated  job 
description  that  would  be  used  by  the  Commission  in  evaluating  the  performance  of 
the  General  Manager. 

Commissioner  Otsea  suggested  that  the  members  of  the  Commission  also  prepare 
a  rating  of  where  the  Commission  is  and  their  projection  for  the  future. 

Report  of  the  General  Manager 

a)  Presentation  by  the  Executive  Director  of  San  Francisco  Human  Rights 
Commission. 

Marivic  Bamba,  Executive  Director  of  the  San  Francisco  Human  Rights 
Commission,  expressed  appreciation  to  the  Commission  for  not  only 
supporting  the  MBEAA/BE  program  but  also  for  reinforcing  the  objectives  and 
the  spirit  of  the  program.  Ms.  Bamba  discussed  the  goal  setting  methodology 
applied  by  HRC  to  City  contracts. 

The  Commission  engaged  in  a  question  and  answer  discussion  with  Ms. 
Bamba  regarding  certifying  contractors  and  other  HRC  procedures. 

b)  Presentation  Regarding  Contracting  Procedures  at  the  Airport. 

Jason  Yuen  discussed  the  process  that  the  Airport  Commission  used  to 
select  consultants  for  its  $2.4  billion  Airport  Expansion  Program. 

Commissioner  Makras  asked  what  the  Human  Rights  Commission  (HRC)  did 
to  help  subcontractors  become  prime  contractors.  Ms.  Bamba  stated  that 
HRC  was  trying  to  establish  a  Citywide  bonding  and  insurance  program. 
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Commissioner  Makras  asked  whether  the  participation  goals  could  be 
increased  in  incremental  phases  as  the  department  successfully  meets  each 
participation  goal.  Ms.  Bamba  responded  that  it  was  consistent  with  the 
objectives  of  the  MBE/WBE  program  of  not  just  meeting  the  minimum 
threshold  but  getting  maximum  participation;  however,  the  department  must 
justify  that  goals  were  met  consistently  and  not  just  that  a  good  faith  effort 
was  made. 

Commissioner  Makras  asked  whether  the  Commission  could  place 
mandatory  MBE/WBE  participation  goals  for  which  a  contractor  could  be 
penalized  if  they  were  not  able  to  reach  the  goals;  or  could  it  set  goals  that 
would  allow  a  contractor  to  set  goals  for  himself  as  an  added  value.  Ms. 
Bamba  responded  that  the  Commission  could  suggest  an  alternative  level  of 
participation;  however,  the  Commission  would  need  to  be  able  to  justify  its 
recommendation. 

Commissioner  Makras  asked  how  could  the  Commission  assist  contractors  to 
take  on  more  responsibilities.  Ms.  Bamba  suggested  reducing  insurance  and 
bonding  requirements,  providing  technical  assistance  programs,  ensuring 
that  small  businesses  are  paid  on  time,  giving  primes  who  have  mentorship 
or  technical  assistance  additional  bonus  points,  and  asking  prime  contractors 
to  offer  more  opportunities  to  their  subcontractors. 

Commissioner  Makras  directed  staff  to  calendar  an  item  setting  a  payment 
schedule  for  all  new  contracts.  He  requested  that  staff  present  this  item  for 
discussion  within  the  next  two  to  three  meetings. 


c)       Presentation  Regarding  Electric  Power  Deregulation. 

Lawrence  T.  Klein,  General  Manager,  Hetch  Hetchy  Water  &  Power, 
presented  the  first  of  a  series  of  presentations  regarding  restructuring  of  the 
electric  industry.  Mr.  Klein  gave  an  oven/iew  of  current  operations  and  future 
industry  structure. 

Commissioner  Werbe  asked  how  much  would  PG&E  charge  per  month  to 
retail  customers  to  use  their  lines.  Don  Amuzie,  Account  Representative  of 
Pacific  Gas  &  Electric  Company,  explained  that  the  blended  rates  include  the 
cost  of  distribution,  transmission,  public  good  programs,  Competitive 
Transition  Charges  (CTC),  and  energy.  Mr.  Klein  stated  that  the  transmission 
and  distribution  rates  would  be  set  as  they  are  now  on  a  cost  basis;  however, 
all  the  investor  owned  utilities  agreed  to  a  price  freeze  for  five  years  on  the 
total  price  of  delivered  electricity  to  all  their  ratepayers.   He  added  that  the 
State  was  going  to  issue  bonds  to  cut  homeowners'  cost  by  10%  to  20% 
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would  then  be  paid  back  by  homeowners  over  20  to  30  years. 
Commissioner  Werbe  stated  that  this  was  an  outrageous  proposal. 

The  Commission  expressed  the  need  for  staff  to  convey  this  information  to 
the  Board  of  Supervisors. 

Commissioner  Makras  asked  what  the  monthly  cost  would  be  to  use  PG&E's 
facilities  to  distribute  electricity  to  retail  customers  and  whether  charges 
would  be  based  on  usage  or  on  a  per  house  basis.  Mr.  Amuzie  said  he 
would  provide  the  cost  at  the  next  meeting. 

The  meeting  recessed  at  3:07  and  reconvened  at  3:20  p.m. 

8.       Public  Comments 
There  were  none. 


9.       Directing  the  General  Manager  to  insure  no  additional  lawn,  grass  or  turf,  be 
installed  at  any  Public  Utilities  Commission's  facilities. 

Mr.  Moran  stated  that  a  letter  was  received  from  Crystal  Springs  Golf  Course 
expressing  concern  about  the  Commission's  proposed  action.  He  said  that  the 
intent  of  the  resolution  was  to  apply  the  policy  to  the  department's  own  facilities. 

Commissioner  Werbe  expressed  the  opinion  that  what  our  tenants  do  is  their 
business  and  we  have  no  right  to  interfere.  He  referenced  the  proposed  resolution 
which  stated  "no  additional  lawn,  grass  or  turf',  and  said  that  he  didn't  want  "any" 
grass.  He  expressed  his  desire  to  remove  all  grass. 

Commissioner  Otsea  expressed  the  opinion  that  a  total  prohibition  would  be  too 
drastic.  She  spoke  in  favor  of  not  planting  new  grass  for  landscaping,  allowing  lawn 
repairs  and  adding  to  the  resolution  that  large  areas  of  grass  be  removed. 

Commissioner  Makras  suggested  that  the  General  Manager  prepare  a  program 
regarding  the  elimination  of  lawns  over  time,  identify  the  economics  of  such  a 
program,  and  prepare  a  recommendation  regarding  the  reassignment  of  gardeners. 

President  Normandy  suggested  amending  the  resolution  to  indicate  that  the 
Commission  was  adopting  a  policy  of  minimum  water  usage  on  all  landscaping 
programs  controlled  by  the  PUC.  As  suggested  by  Commissioner  Otsea,  a 
"whereas"  clause  was  added  stating  the  reasons  for  adopting  the  policy. 
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Moved  by  Commissioner  Werbe,  seconded  by  Commissioner  Otsea,  to  adopt  Item  9 
as  amended;  passed  (5-0)  unanimously. 

Resolution  No.  97-0028:     Directing  the  General  Manager  to  develop  and  present  to 

the  Commission  at  the  earliest  possible  time  a 
comprehensive  landscaping  management  program  that 
conforms  with  the  Best  Management  Practices  adopted 
by  the  California  Urban  Water  Conservation  Council, 
and;   a)  reduces  the  amount  of  water  used  on 
landscaping  currently  in  existence  at  PUC  directly-owned 
facilities;  b)  eliminates  lawn,  grass  or  turf  at  said  facilities; 
c)  and  ensures  that  no  lawn,  grass  or  turf  be  installed  in 
the  future  at  said  facilities  without  specific  approval  of  the 
Commission;  and  that  the  comprehensive  landscaping 
program  shall  not  apply  to  the  Commission's  leased 
properties. 


Requesting  the  Public  Utilities  Commission  to  consider  the  Preliminary  Feasibility 
Report  on  the  Seismic  Upgrade  and  Recreational  Use  of  Sunset  Reservoir  -  North 
Basin. 

Robert  T.  Cockburn,  Manager,  Utilities  Engineering  Bureau,  stated  that  the 
estimated  cost  for  the  seismic  rehabilitation  of  the  North  Basin  without  recreational 
use  was  $16  million.  He  said  if  it  were  to  be  braced  for  recreational  use,  the 
estimated  costs  ranged  from  $48  million  to  $61  million. 

Commissioner  Otsea  commented  that  there  were  other  reservoirs  that  could  be 
used  for  recreational  purposes  without  incurring  this  amount  of  money. 

Commissioner  Makras  suggested  that  the  General  Manager  send  a  letter  to  the 
Mayor  advising  him  of  the  result  of  the  feasibility  study  that  there  is  a  big  difference 
in  cost  in  the  seismic  rehabilitation  of  the  reservoir  and  making  it  structurally 
adequate  for  recreational  use.   President  Normandy  stated  that  PUC  does  not  have 
the  money  to  fund  the  retrofitting  of  the  reservoir  for  recreational  use. 

The  Commission  agreed  not  to  adopt  a  resolution. 
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Public  Hearing  -  To  consider  the  Final  Draft  Report  on  the  Feasibility  Study  of 
Electric  System  Municipalization  in  San  Francisco  and  authorizing  transmittal  of  the 
report  to  the  Board  of  Supervisors. 

Mr.  Moran  requested  that  the  Commission  continue  Item  1 1  as  staff  did  not  have  all 
the  necessary  information  requested  by  the  Commission.  Mr.  Klein  explained  that 
the  comments  from  the  American  Public  Power  Association  (APPA)  came  in  late 
and  the  consultant  was  not  able  to  prepare  their  response  timely.  Commissioners 
Makras,  Werbe  and  Cook  expressed  disappointment  for  not  receiving  a  response 
from  the  consultant  regarding  the  comments  made  by  Mr.  Joel  Ventresca  and 
APPA. 

Joel  Ventresca,  Chair  of  San  Franciscans  for  Public  Power,  and  a  member  of  the 
Technical  Review  Committee  for  the  Municipalization  Study,  requested  that  the 
Commission  ask  the  consultant  to  make  their  working  papers  available  for  public 
review.  He  also  asked  that  the  Commissioner  allow  APPA  to  do  a  thorough 
examination  of  the  report. 

Moved  by  Commissioner  Werbe,  seconded  by  Commissioner  Otsea,  to  continue 
Item  11  to  the  next  meeting  on  February  11,  19979;  passed  (5-0)  unanimously. 


Authorizing  the  second  modification  to  the  agreement  with  Trihey  &  Associates. 

Moved  by  Commissioner  Otsea,  seconded  by  Commissioner  Werbe,  to  adopt  Item 
12,  passed  (5-0)  unanimously. 

Resolution  No.  97-0029:    Authorizing  the  General  Manager  of  Public  Utilities  to 

execute  the  second  modification  to  the  agreement  with 
Trihey  &  Associates,  extending  the  term  of  the  contract 
to  March  31,  1998  and  increasing  contract  funding  by 
$237,000  for  a  contract  total  not  to  exceed  $587,000. 


Adopting  a  policy  to  provide  metal  halide  lighting  as  an  alternative  to  high  pressure 
sodium  lighting. 

Dan  Weaver,  representing  San  Francisco  Beautiful,  and  Mary  Nennig,  Member  of 
Bernal  Heights  Improvement  Committee  and  a  member  of  the  Pedestrian  Lighting 
Task  Force  commented  in  support  of  the  use  of  metal  halide  lighting. 
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Moved  by  Commissioner  Otsea,  seconded  by  Commissioner  Makras.  to  adopt  Ite 
13,  passed  (5-0)  unanimously. 


Resolution  No.  97-0030:    Adopting  a  policy  that  will  provide  metal  halide  lighting  a 

an  alternative  to  high  pressure  sodium  lighting  in  certain 
circumstances. 


14.     Authorizing  an  agreement  with  Olivia  Chen  Consultants.  Inc./Barbara  Foster 

Associates,  a  Joint  Venture,  to  provide  professional  emergency  planning  services 

Moved  by  Commissioner  Makras,  seconded  by  Commissioner  Cook,  to  adopt  Item 
14,  passed  (5-0)  unanimously. 

Resolution  No.  97-0031 :    Authorizing  the  General  Manager  of  Public  Utilities  to 

negotiate  and  execute  an  agreement  with  Olivia  Chen 
Consultants,  Inc./Barbara  Foster  Associates,  a  Joint 
Venture,  to  provide  professional  emergency  planning 
services  for  a  contract  amount  not  to  exceed  $150,000 
for  a  term  not  to  exceed  twelve  months. 


On  recommendation  by  President  Normandy,  Items  15  and  16  were  discussed  together. 

1 5.  Approving  the  distribution  of  2.000  ultra  low  flow  toilets  for  installation  in  residential 
housing  units  in  San  Francisco. 

16.  Approving  the  distribution  of  6,000  ultra  low  flow  toilets  to  residential  customers. 

Commissioner  Makras  moved,  seconded  by  Commissioner  Cook,  to  adopt  Items  15  and 
16. 

Commissioner  Otsea  expressed  the  opinion  that  rental  residential  units  should  not  be 
eligible  for  this  program.  Commissioner  Werbe  stated  that  it  should  be  limited  to  low 
income  people  and  not  made  available  to  landlords  who  have  capital  to  invest  in  low  flow 
toilets. 

Mr.  Mullane  responded  that  identifying  who  the  low  income  people  are  would  be  difficult, 
administratively.  Commissioner  Makras  suggested  obtaining  a  list  from  the  Housing  and 
Urban  Development  (HUD)  of  individuals  who  have  Section  8  housing  benefits. 
Commissioner  Cook  suggested  phasing  in  of  the  program  and  limiting  the  number  of  toilets 
allowed  for  owners  of  multi-family  units. 

President  Normandy  recommended  approval  of  Item15,  as  the  distribution  of  these  toilets 
were  already  directed  toward  nonprofit  community  organizations. 
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Commissioner  Makras  moved,  seconded  by  Commissioner  Cook  to  rescind  the  motion 
regarding  Items  15  and  16. 

Commissioner  Makras  moved,  seconded  by  Commissioner  Cook  to  adopt  Item  15,  passed 
(5-0)  unanimously. 

15.  Resolution  No.  97-0032:    Approving  the  direct  distribution  of  2,000  ultra  low  flow 

toilets  to  nonprofit  housing  organizations  for  installation 
in  residential  housing  units  in  San  Francisco. 

Moved  by  Commissioner  Otsea,  seconded  by  Commissioner  Werbe,  to  adopt  an  amended 
resolution  for  item  16,  approving  the  distribution  of  low  flow  toilets  to  single  family 
residential  units,  as  defined  by  federal  guidelines,  being  one  to  four  units;  passed  (5-0) 
unanimously. 

16.  Resolution  No.  97-0033:    Approving  the  direct  distribution  of  6,000  ultra  low  flow 

toilets  to  San  Francisco  Water  Department's  residential 
customers  in  single  family  residential  units  as  defined  by 
federal  guidelines  being  one  to  four  units,  at  a  cost  of 
$10  per  toilet. 


President  Normandy  took  the  agenda  out  of  order  so  that  the  Commission  could  go  into 
Closed  Session  at  this  time. 


31.     Public  comments  on  matters  to  be  discussed  in  Closed  Session. 

The  following  individuals  commented  regarding  Item  No.  34  -  Conference  with  Legal 
Counsel  regarding  the  Regional  Water  Quality  Control  Board  Complaint  No.  96-145. 

Michael  Alexander  of  the  Golden  Gate  National  Park  Association  commented  that 
the  Regional  Water  Quality  Control  Board  was  expected  to  impose  a  fine  for  the 
damage  done  to  Lobos  Creek  by  the  sink  hole  disaster  in  December  1995.  He 
stated  that  if  a  fine  is  assessed,  the  City  could  pay  the  fine  to  the  State  government 
or  it  could  be  used  to  fund  water  related  projects  near  the  damaged  waterway.  Mr. 
Alexander  proposed  that  the  City  apply  part  of  the  fine  to  the  restoration  of  Crissy 
Field. 

Ms.  Gemmill  of  the  Sierra  Club  commented  that  the  restoration  of  Crissy  Field  would 
bring  back  20  acres  of  the  original  tidal  marsh  and  San  Francisco's  natural  heritage. 
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Ann  Cochrane,  Director  of  the  San  Francisco  Conservation  Corps,  stated  that  the 
project  they  were  proposing  would  allow  their  corps  members  to  work  with  the 
National  Park  Service  as  well  as  children  in  the  City  to  restore  Crissy  Field  and  to 
teach  children  environmental  science. 

Michael  Boland.  Chair,  Sierra  Club  of  Presidio  Task  Force,  showed  a  map  of  Crissy 
Field  and  the  marshland  and  described  the  project.  He  stated  that  the  project  would 
transform  Crissy  Field  into  a  large  addition  of  open  space  to  the  City,  turn  it  into 
grass  and  recreational  facilities,  and  create  an  environmental  restoration  including 
dune  restoration  and  tidal  marsh  reconstruction.   He  said  that  instead  of  the  City 
paying  the  fine,  it  could  help  fund  a  particular  piece  of  the  project  which  is  the 
environmental  education  and  stewardship  program. 

Mr.  Alexander  stated  that  the  money  from  the  City  would  kick  off  the  fund  raising 
needed  for  this  project  which  totals  $16  million. 


CLOSED  SESSION 


The  Public  Utilities  Commission  met  in  Closed  Session  from  4:35  P.M.  to  5:45  P.M.  to 
discuss  the  following  matters: 


32.     Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section 
54956. 9(b)(c): 

Anticipated  Litigation:        As  Defendant 

Regarding  Donatello  Hotel  Water  Lien  Dispute 

Moved  by  Commissioner  Makras,  seconded  by  Commissioner  Werbe,  to  approve  a 
settlement  for  Item  32,  passed  (5-0)  unanimously. 

Resolution  No.  97-0046:    Authorizing  release  of  Water  Department's  liens  on 

Assessor's  Block  and  Lot  Numbers  0306-180  and  0306- 
173  in  exchange  for  payment  by  the  Club  Donatello 
Owners  Association  of  16%  of  outstanding  liens  totaling 
$10,504.54,  pursuant  to  the  terms  of  the  escrow 
agreement  between  the  City  and  the  Club. 
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Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section 
54956.9(a): 

Existing  Litigation:    Local  790  v.  PUC,  San  Francisco  Water  Department. 

Superior  Court  No.  962-456. 

Item  33  was  removed  from  the  agenda. 


Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section 
54956. 9(b)(c): 

Anticipated  Litigation:        As  Defendant 

Regarding  Regional  Water  Quality  Control  Board 
Complaint  No.  96-145. 

Item  34  was  removed  from  the  agenda. 


Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section 
54956.9(a): 

Existing  Litigation:  City  and  County  of  San  Francisco  v.  United  States  of 

America,  et.al.,  Case  No.  C95-1752  VRW. 

Item  35  was  removed  from  the  agenda. 


Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section 
54956.9(b)(c): 

Anticipated  Litigation:       As  Defendant 
No  action  was  taken. 


Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section 
54956.9(a): 

Existing  Litigation:  Chevron  v.  CCSF,  and  CCSF  v.  Standard,  et.al. 

(Chevron). 

No  action  was  taken. 
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38.  Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section 
54956.9(a): 

Existing  Litigation:  Bay  Delta  Hearing  D-1630. 

No  action  was  taken. 

The  Commission  reconvened  in  open  session  at  5:48  p.m. 

39.  Announcement  following  Closed  Session. 

Romaine  A.  Boldridge,  Commission  Secretary,  announced  the  actions  taken  during 
the  Closed  Session. 

40.  Motion  regarding  whether  to  disclose  the  discussions  during  Closed  Session. 

Moved  by  Commissioner  Otsea,  seconded  by  Commissioner  Cook  not  to  disclose 
the  discussion  during  the  Closed  Session;  motion  passed  (5-0)  unanimously. 

The  Commission  resumed  discussion  of  the  regular  agenda. 

1 7.     Authorizing  a  two-year  trial  period  to  open  the  Pulgas  Temple  to  vehicular  access 
during  daylight  hours  on  Sundays. 

Mark  Weinberger  requested  the  Commission  to  consider  allowing  public  access  on 
Saturdays  and  Sundays  and  restoring  flood  lighting  at  the  temple. 

Moved  by  Commissioner  Werbe,  seconded  by  Commissioner  Otsea,  to  continue 
Item  17  to  a  date  uncertain,  passed  (5-0)  unanimously. 
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Authorizing  the  General  Manager  of  Public  Utilities  to  execute  an  application  and 
agreement  with  the  Olympic  Club  to  purchase  water  from  the  San  Francisco  Public 
Utilities  Commission. 

Moved  by  Commissioner  Otsea,  seconded  by  Commissioner  Cook,  to  adopt  Item 


Commissioner  Werbe  asked  about  the  rate  that  will  be  charged  to  the  Olympic  Club 
Mr.  Moran  responded  that  the  W-25  rate  will  be  used.  Mr.  Berliner  stated  that  this 
rate  is  one  of  the  established  rates  for  the  Water  Department. 

Steve  Ritchie,  Manager,  Bureau  of  Systems  Planning  &  Regulatory  Compliance, 
noted  that  the  Olympic  Club  would  pay  the  Water  Department  for  the  amount  of' 
water  equivalent  to  the  water  the  Club  extracts  from  the  groundwater  basin. 
Currently,  the  City  puts  water  into  Lake  Merced.  Requiring  the  Club  to  pay  for  this 
water  ensures  that  they  would  not  pump  additional  water  from  the  groundwater 
basin. 

Commissioner  Otsea  explained  that  this  deal  was  negotiated  by  Joshua  Milstein  of 
the  City  Attorney's  Office  with  the  California  Coastal  Commission  to  make  sure  the 
aquifer  would  be  replenished  and  the  City  would  be  reimbursed  for  replenishing 
Lake  Merced.  She  said  the  Olympic  Club  agreed  to  use  recycled  water  as  it 
becomes  available  but  meanwhile  they  would  pay  the  City  for  the  amount  of  water 
drawn  from  the  aquifer. 

Romaine  Boldhdge,  Commission  Secretary,  noted  that  Schedule  W-25  is  for  resale 
users  with  long  term  contract.  This  is  the  rate  for  water  service  to  municipalities, 
water  districts  and  others  who  under  long  term  contract,  purchase  water  for  resale  in 
whole  or  in  part. 

Commissioner  Werbe  recommended  holding  up  the  Club's  permit  until  the  recycled 
water  is  in  place  and  not  allowing  the  Club  to  take  more  water. 

Commissioner  Makras  stated  that  he  was  against  the  motion  to  approve  the  item 
because  Schedule  W-25  was  the  wrong  category  to  apply  to  the  Club.  Schedule  W- 
25  applies  to  long  term  contract  users  and  resale  customers,  and  the  Olympic  Club 
was  not  reselling  the  water  nor  were  they  going  to  be  a  long  term  user.  He  said  he 
would  be  willing  to  sell  water  to  the  Club  if  it  were  the  right  charge. 

Commissioner  Werbe  noted  that  the  Commission  should  discuss  the  price  that  it 
would  charge  for  recycled  water.  He  stated  that  it  was  unfair  that  the  Olympic  Club 
would  not  pay  sewer  charges. 
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Commissioner  Otsea  suggested  that  staff  give  a  broader  presentation  to  the 
Commission  regarding  this  matter  at  the  next  meeting. 

As  recommended  by  President  Normandy,  Commissioner  Otsea  moved,  seconded 
by  Commissioner  Cook,  to  rescind  the  motion  to  adopt  Item  18;  and  continue  it  to 
the  next  regular  meeting  of  the  Commission;  passed  (5-0)  unanimously. 


19.     Authorizing  issuance  of  a  Request  for  Proposal  (RFP)  to  provide  engineering 
services  for  the  Sunol  Valley  Water  Treatment  Plant  Improvements  . 

Moved  by  Commissioner  Otsea,  seconded  by  Commissioner  Werbe,  to  adopt  Item 
19,  passed  (5-0)  unanimously. 

Resolution  No.  97-0034:    Authorizing  the  Manager  of  the  Bureau  of  System 

Planning  &  Regulatory  Compliance  to  distribute  a 
Request  for  Proposal  (RFP)  to  consultants  to  provide 
engineering  services  for  the  improvements  needed  at  the 
Sunol  Valley  Water  Treatment  Plant. 


On  recommendation  by  President  Normandy,  Commissioner  Makras  moved,  seconded  by 
Commissioner  Otsea.  to  adopt  Items  numbered  20,  21,  22,  23,  24,  25.  26.  and  27  as 
consent  items;  passed  (5-0)  unanimously. 


20.     Resolution  No.  97-0035: 


Approving  the  final  plans  and  specifications  for  San 
Francisco  Water  Department  Contract  WD-2204,  8-Inch 
Ductile  Iron  Main  Installation  in  Fifteenth  Street  between 
Dolores  and  Folsom  Streets;  and  authorizing 
advertisement  for  bids. 


21.     Resolution  No.  97-0036: 


22.     Resolution  No.  97-0037: 


Approving  the  award  of  the  Department  of  Public  Works 
Contract  No.  1219N.  Buchanan/Steiner  Streets  Sewer 
Replacement,  in  the  amount  of  $296,565  to  the  lowest 
responsive  bidder.  Shaw  Pipeline,  Inc. 

Approving  the  award  of  the  Department  of  Public  Works 
Contract  No.  1256N,  21st/22nd/23rd  Streets  Sewer 
Replacement,  in  the  amount  of  $283,000  to  the  lowest 
responsive  bidder,  K.  J.  Woods  Construction,  Inc. 
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23.      Resolution  No.  97-0038: 


24.     Resolution  No.  97-0039: 


25.     Resolution  No.  97-0040: 


26.     Resolution  No.  97-0041: 


Approving  the  award  of  the  Department  of  Public  Works 
Contract  No.  1361N.  Patterson  Street  Sewer 
Construction,  in  the  amount  of  $98,113  to  the  lowest 
responsive  bidder,  Trinet  Construction,  Inc. 

Approving  the  award  of  the  Department  of  Public  Works 
Contract  No.  1252N,  Shotwell  Street  Sewer 
Replacement,  in  the  amount  of  $255,270  to  the  lowest 
responsive  bidder,  Harty  Pipelines,  Inc. 

Approving  the  award  of  the  Department  of  Public  Works 
Contract  No.  1364N.  Concord  Street  Sewer 
Replacement,  in  the  amount  of  $467,617  to  the  lowest 
responsive  bidder,  Harty  Pipelines.  Inc. 

Approving  the  final  plans  and  specifications  for  the 
Bureau  of  Engineering  Contract  1372N,  Beach  Street 
Sewer  Replacement,  and  authorizing  advertisement  for 
bids. 


27.     Resolution  No.  97-0041 : 


Approving  the  final  plans  and  specifications  for  the 
Bureau  of  Engineering  Contract  1376N,  Jackson  Street 
Sewer  Replacement,  and  authorizing  advertisement  for 
bids. 


On  recommendation  by  President  Normandy,  Commissioner  Werbe  moved,  seconded  by 
Commissioner  Makras  to  adopt  Items  28,  29,  and  30  as  consent  items;  passed  (5-0) 
unanimously. 

28.     Resolution  No.  97-0043:    Authorizing  the  General  Manager  of  Public  Utilities  to 

execute  a  Utility  Agreement  with  the  City  of  Daly  City  and 
Caltrans  to  allow  for  the  relocation  of  San  Francisco 
Water  Department's  54"  and  30"  water  pipelines  which 
cross  State  Route  SM-280,  as  required  by  the  City  of 
Daly  City's  Eastmoor  Avenue  Off  Ramp  Extension  and 
Utility  Relocation  Project. 
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29.      Resolution  No.  97-0044:    Authorizing  the  General  Manager  of  Public  Utilities  to 

execute  an  interim  month-to-month  lease  with  Cisco 
Systems,  Inc.  for  approximately  4.41  acres  of  Public 
Utilities  Commission  land  located  on  a  portion  of  Parcel 
122  of  Bay  Division  Pipeline  Nos.  3  and  4  right  of  way  in 
San  Jose,  California  for  a  parking  lot,  utilities, 
landscaping  purposes  and  ingress  and  egress  to  and 
from  adjacent  buildings  and  driveways,  at  an  initial  rental 
rate  of  $7,488  per  month. 

30.     Resolution  No.  97-0045:    Authorizing  the  General  Manager  of  Public  Utilities  to 

execute  a  month-to-month  lease  to  Artichoke  Joe's 
Casino  for  use  of  Public  Utilities  Commission  land 
located  adjacent  to  Huntington  Avenue  extending  from 
San  Mateo  Avenue  to  Sylvan  Avenue  in  San  Bruno, 
California  for  automobile  parking,  at  a  rental  rate  of 
$12,500  per  month. 


Thereupon,  the  meeting  was  adjourned:  6:18  P.M. 


RomaineA.  Boldridge 
Secretary 
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PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  97-0028 


WHEREAS,  This  Commission  wishes  to  adopt  a  policy  of  minimum  water  usage  on  all 
landscaping  controlled  by  the  Public  Utilities  Commission;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  directs  the  General  Manager  to  develop  and  present 
to  the  Commission  at  the  earliest  possible  time  a  comprehensive  landscaping  management 
program  that  conforms  with  the  Best  Management  Practices  adopted  by  the  California  Urban 
Water  Conservation  Council,  and: 

a)  reduces  the  amount  of  water  used  on  landscaping  currently  in  existence  at 
PUC  directly-owned  facilities, 

b)  eliminates  lawn,  grass  or  turf  at  said  facilities, 

c)  and  ensures  that  no  lawn,  grass  or  turf  be  installed  in  the  future  at  said 
facilities  without  specific  approval  of  the  Commission;  and  be  it 

FURTHER  RESOLVED,  That  the  San  Francisco  Public  Utilities  Commission 
comprehensive  landscaping  management  program  shall  not  apply  to  the  Commission's  leased 
properties. 


grass,  res 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at 
its  meeting  of 

  January  28,  1997 


Secretary,  Public  Utilities  Corrmission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO  97-0029 


WHEREAS,  Pursuant  to  Public  Utilities  Commission  Resolution  No.  94-0251.  dated 
October  25,  1994,  Hetch  Hetchy  Water  and  Power  and  the  San  Francisco  Water  Department 
entered  into  an  Agreement  whereby  Trihey  and  Associates  (Consultant)  would  perform 
temporary  services  to  assist  Hetch  Hetchy  Water  and  Power,  the  San  Francisco  Water 
Department,  and  the  San  Francisco  City  Attorney's  Office  on  matters  related  to  fisheries  in 
preparation  for  the  Bay-Delta  hearings  and  other  matters  related  to  water  operations  and 
fisheries;  and 

WHEREAS,  The  Hetch  Hetchy  Water  and  Power,  San  Francisco  Water  Department, 
and  City  Attorney's  Office  desire  to  continue  to  retain  Contractor  to  the  full  extent  of  the 
anticipated  future  needs  of  their  services;  and 

WHEREAS,  Additional  funding  is  needed  for  the  continued  services  of  Trihey  & 
Associates  for  FY  96/97  and  FY  97/98;  and 

WHEREAS,  Funding  for  this  contract  is  available  in  Hetch  Hetchy  Water  and  Power 
operating  budget;  now,  therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  hereby  agrees  to  the  second 
amendment  to  the  agreement  with  Trihey  and  Associates,  increasing  contract  funding  by 
$237,000.  for  a  contract  total  not  to  exceed  $587,000,  and  extending  the  contract  term  to  March 
31,  1998;  and.  be  it 

FURTHER  RESOLVED,  That  the  Commission  hereby  authorizes  the  General  Manager 
of  the  Public  Utilities  Commission  to  execute  the  Second  Amendment  to  Agreement  with  Trihey 
and  Associates. 
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I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meetingof  JANUARY   2  8  1997 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  97-0030 


WHEREAS,  Under  Section  4.1 12  of  the  Charter  it  is  the  responsibility  of  the  Public 
Utilities  Commission  to  provide  adequate  lighting  for  the  streets  of  the  City  and  County;  and 

WHEREAS,  High  Pressure  Sodium  Vapor  (HPSV)  lamps  have  longer  rated  average  life 
(hours)  and  much  better  light  output  (lumens  per  watt)  than  Metal  Halide  (MH)  lamps  thus 
having  lower  operations  and  maintenance  costs  and  reduction  in  energy  usage;  and 

WHEREAS,  The  Public  Utilities  Commission  Resolution  93-0172  therefore  adopted  a 
policy  requiring  the  use  of  High  Pressure  Sodium  Vapor  lights  as  a  preferred  lighting  source  for 
all  public  outdoor  lighting  using  City  furnished  electrical  energy;  and 

WHEREAS,  An  exception  is  proposed  for  the  provision  of  an  alternative  lighting  source 
in  special  circumstances  due  to  better  color  rendition  of  the  Metal  Halide  lights;  and 

WHEREAS,  The  proposed  action  will  permit  the  use  of  Metal  Halide  lighting,  where  the 
surrounding  architecture  or  landscape  design  will  be  enhanced;  or  where  there  is  significant  night 
time  retail  or  other  pedestrian  activity;  and 

WHEREAS,  The  deviation  from  the  previous  Policy  will  require  the  approval  of  the 
Public  Utilities  Commission;  now,  therefore;  be  it 

RESOLVED,  The  PUC  modify  its  existing  policy  on  High  Pressure  Sodium  street 
lighting  to  also  permit  Metal  Halide  lighting  where  such  special  conditions  apply. 


H030100 
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/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at 
its  meeting  of 

JANUARY  2  8  1997 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO.  97-0031 


WHEREAS,  This  Commission  by  Resolution  No.  96-0182  authorized  the  General  Manager  of  the 
Public  Utilities  Commission  to  request  qualifications  from  interested  firms  to  provide  professional 
emergency  planning  services  for  the  Public  Utilities  Commission  for  a  contract  amount  not  to  exceed 
$150,000  and  for  a  term  of  not  to  exceed  12  months;  and 

WHEREAS,  In  response  to  the  Request  for  Qualifications,  three  professional  teams  submitted 
written  qualifications;  and 

WHEREAS,  After  thorough  evaluation  of  all  written  qualifications  and  interviews  with  the  three 
teams,  the  Selection  Committee  recommended  Olivia  Chen  Consultants,  he/Barbara  Foster  Associates  A 
Joint  Venture  to  provide  the  professional  emergency  planning  services  for  the  Public  Utilities  Commis- 
sion; and 

WHEREAS,  The  funding  is  available  in  Account  #47-01-52-05241;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  the  General  Manager  of  the  Public  Utilities 
Commission  to  negotiate  and  execute  an  agreement  with  Olivia  Chen  Consultants,  Inc./Barbara  Foster 
Associates  A  Joint  Venture  for  a  contract  amount  not  to  exceed  $150,000,  for  a  term  not  to  exceed  twelve 
months. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of  JANUARY  2  8  1997 


Secretary,  Public  Utilities  Commission 


City  and  County  of  San  Francisco 
RESOLUTION  NO.  97-0032 


WHEREAS,  the  San  Francisco  Board  of  Supervisors  signed  the  Memorandum  of  Underst;^nHing 
Regarding  Urban  Water  Conservation  in  September  1991  as  Resolution  No.  707-91;  and 

WHEREAS,  under  the  Memorandum  of  Understanding,  the  San  Francisco  Water  Department  is 
obligated  to  replace  a  minimum  of  8,000  toilets  per  year  with  ultra  low-flow  toilets  between  FY  93- 
94  through  FY  00-01;  and 

WHEREAS,  the  San  Francisco  Water  Department  began  its  toilet  rebate  program  in  FY  94-95  ai 
needs  to  meet  the  shortfall  on  toilet  replacement  due  to  the  delay  of  its  toilet  rebate  program  by 
one  year;  and 

WHEREAS,  most  nonprofit  housing  organizations  cannot  afford  the  capital  costs  to  replace 
their  high  water  using  toilets  with  ultra  low  flow  toilets;  and 

WHEREAS,  many  of  these  units  have  a  high  density  of  people  using  these  toilets  and 
replacement  of  these  toilets  will  generate  a  large  amount  of  water  savings  for  the  City;  and 

WHEREAS,  the  cost  per  toilet  for  this  program  would  be  $54  dollars  per  toilet 
for  all  organizations  except  South  Bayshore  Community  Development  and  the  cost  per  toilet  for  the 
Water  Department's  current  toilet  rebate  is  similar;  and 

WHEREAS,  the  cost  per  toilet  for  this  program  for  South  Bayshore  Community 
Development  would  be  $64  per  toilet  due  the  cost  of  South  Bayshore  Community  Development  acting  as 
a  facilitator  in  the  Bayview  community  for  this  event;  and 

WHEREAS,  the  funds  for  this  program  are  available  in  FY  96-97's  budget,  Project  501,  Index 
505011;  therefore,  be  it 

RESOLVED,  this  Commission  hereby  approves  the  San  Francisco  Water  Department  distributing 
2,000  ultra-low  flow  toilets  to  nonprofit  housing  organizations  for  the  installation  of  these 
toilets  in  residential  living  units  within  the  City  and  County  of  San  Francisco. 

/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 

meeting  of    JANUARY  2  8  1997 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  97-0033 


WHEREAS,  The  San  Francisco  Board  of  Supervisors  signed  the  Memorandum  of 
Understanding  Regarding  Urban  Water  Conservation  in  September  1991  as  Resolution  No.  707-91; 
and 

WHEREAS,  Under  this  Memorandum  of  Understanding,  the  San  Francisco  Water 
Department  is  obligated  to  replace  a  minimum  of  8,000  toilets  per  year  with  ultra  low-flow  toilets 
between  FY  93-94  through  FY  00-01 ;  and 

WHEREAS,  The  San  Francisco  Water  Department  began  its  toilet  rebate  program  in  FY  94- 
95  and  needs  to  meet  the  shortfall  on  toilet  replacement  due  to  the  delay  of  its  toilet  rebate  program 
by  one  year;  and 

WHEREAS,  The  number  of  customers  who  have  found  the  Water  Department's  rebate  of 
$37.50  per  toilet  as  a  sufficient  incentive  to  replace  their  high  water  using  toilets  with  ultra  low  flow 
toilets  has  dramatically  decreased;  and 

WHEREAS,  This  program's  cost  is  $53  per  toilet  and  is  similar  to  the  Water  Department's 
current  cost  per  toilet  for  its  rebate  program;  and 

WHEREAS,  The  San  Francisco  Public  Utilities  Commission  is  committed  to  water 
efficiency;  and 

WHEREAS,  The  funding  for  this  program  is  available  in  FY  96-97's  budget,  Project  501, 
Index  50501 1 ;  now,  therefore,  be  it 

RESOLVED,  This  Commission  hereby  approves  the  San  Francisco  Water  Department 
distributing  6,000  ultra-low  flow  toilets  at  a  cost  of  $  1 0  per  toilet  to  residential  customers  in  single 
family  residential  units,  as  defined  by  federal  guidelines  as  being  one  to  four  units,  served  by  the 
Water  Department  within  the  City  and  County  of  San  Francisco. 


toilet.res 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at 
its  meeting  of 

 January  28,  1997 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO  97-0034 


WHEREAS,  The  Bureau  of  System  Planning  and  Regulatory  Compliance  wishes  to  hire  an 
engineering  consultant  to  provide  engineering  services  for  the  improvements  needed  at  Sunol  Valley  Water 
Treatment  Plant;  and 

WHEREAS,  The  services  of  a  Consultant  are  required  since  the  scope  of  services  is  highly 
specialized  and  require  technical  expertise  in  water  treatment  and  chemical  process  engineering;  and 
therefore,  be  it 

RESOLVED,  That  the  Commission  hereby  authorizes  the  Manager  of  System  Planning  and 
Regulatory  Compliance  to  distribute  a  Request  For  Proposals  from  consulting  firms  to  provide  professional 
services  for  Sunol  Valley  Water  Treatment  Improvement  Projects. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of  JANUARY  2  8  1997 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO  97-0035 


WHEREAS,  The  San  Francisco  Water  Department  has  a  Water  Main  Replacement  Program  to 
provide  for  systematic  replacement  of  mains  over  time  with  new  ductile  iron  mains  to  reduce  the  water 
distribution  system's  vulnerability  to  future  earthquakes,  provide  better  flow  and  pressure,  and  improve 
water  quality,  and 

WHEREAS,  Plans  and  Specifications  have  been  completed  for  San  Francisco  Water  Department 
Contract  WD-2204,  8-lnch  Ductile  Iron  Main  Installation  in  Fifteenth  Street  Between  Dolores  and  Folsom 
Streets,  which  Contract  is  an  integral  part  of  the  Main  Replacement  Program,  and 

WHEREAS,  The  Department  of  City  Planning  Office  of  Environmental  Review  has  determined 
the  Main  Replacement  Program  to  be  categorically  exempt  from  environmental  review  as  a  Class  1(b) 
Project  under  the  State  Guidelines  implementing  the  California  Environmental  Quality  Act,  and 

WHEREAS,  Funds  for  said  Contract  are  available  under  the  multi-year  capital  project  CW-870, 
Main  Replacement  Program  (In  City),  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  final  plans  and  specifications  for  San 
Francisco  Water  Department  Contract  No.  WD-2204,  8-  Inch  Ductile  Iron  Main  Installation  in  Fifteenth 
Street  Between  Dolores  and  Folsom  Streets,  and  authorizes  the  Utilities  Engineering  Bureau  to  advertise 
for  bids  for  said  Contract. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 

meeting  of  JANUARY  2  8  1997 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  9  7  "  0  0  3  6 


WHEREAS,  On  November  12,  1996,  the  Public  Utilities  Commission  approved  the  final  plans  and 
specifications  for  Department  of  Public  Works  Contract  Specification  No.  1219N,  "Buchanan/Steiner 
Streets  Sewer  Replacement"  to  replace  the  existing  sewers  in  Buchanan  Street  from  Broadway  to  Green 
Street  and  Steiner  Street  fi-om  Broadway  to  Green  Streeq  and 

WHEREAS,  The  Contract  was  advertised  on  November  26,  1996;  and 

WHEREAS,  Six  bids  were  received  and  opened  publicly  on  December  18,  1996;  and 

WHEREAS,  Staff  review  of  the  bid  for  responsiveness  and  application  of  bid  preferences  resulted 
in  the  establishment  of  Shaw  Pipeline,  Inc.  as  the  lowest  responsive  bidden  and 

WHEREAS,  MBE  and  WBE  participation  has  been  approved  by  the  HRC  Contract  Compliance 
Officer  assigned  to  monitor  Sewer  Repair  and  Replacement  contracts;  and 

WHEREAS,  The  Department  of  City  Planning  Office  of  Environmental  Review  has  determined  that 
the  Sewer  Repair  and  Replacement  program  is  categorically  exempt  from  environmental  review  under  the 
state  Guidelines  implementing  the  California  Environmental  Quality  Act;  and 

WHEREAS,  Funds  for  said  Contract  are  available  under  the  R&R  Fund  (Fund  5C/CPF/R(feR); 
now  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  award  of  Department  of  Public  Works 
Contract  1219N,  Buchanan/Steiner  Streets  Sewer  Replacement  in  the  amount  of  $296,565.00  to  Shaw 
Pipeline,  Inc.  as  the  lowest  responsive  bidder. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at 
its  meeting  of     January  28. 1997 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO.  97-0037 


WHEREAS,  On  November  12,  1996  DPW\s  Bureau  of  Engineering  approved  the  final 
plans  and  specifications  for  Department  of  Public  Works  Contract  Specification  No.  1256N,  Sewer 
Replacement  in  21st  Street  between  Mission  and  Valencia  Streets,  in  22nd  Street  between  Mission 
and  Bartlett  Streets,  and  in  23rd  Street  between  South  Van  Ness  Avenue  and  Capp  Street  and 
authorized  advertising  for  proposals;  and 

WHEREAS,  The  Contract  was  advertised  on  November  23,  1996;  and 

WHEREAS,  Six  bids  were  received  and  opened  publicly  on  December  11,  1996;  and 

WHEREAS,  Staff  review  of  the  bids  for  responsiveness  and  application  of  bid  preference 
resulted  in  the  establishment  of  K.J.  Woods  Construction,  Inc.,  as  the  lowest  responsive  bidder;  and 

WHEREAS,  MBE  and  WBE  participation  has  been  approved  by  the  HRC  Contract 
Compliance  Officer  assigned  to  monitor  DPW  contracts;  and 

WHEREAS,  Funding  for  said  contract  is  from  the  R&R  Funds  (5C/CPF/R<&R);  now, 
therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  award  of  Department  of  Public 
Works  Contract  Specification  No.  1256N,  21st/22nd/23rd  Streets  Sewer  Replacement,  in  the 
amount  of  $283,000.00  to  K.J,  Woods  Construction,  Inc.,  as  the  lowest  responsive  bidder. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 

""""^        JANUARY  2  8 1397 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  97-0038 


WHEREAS,  On  September  24,  1996,  the  Public  Utilities  Commission  approved  the  final  plans  and 
specifications  for  Department  of  Pubhc  Works  Contract  Specification  No.  136 IN,  'Tatterson  Street  Sewer 
Construction"  to  construct  a  sewer  in  Patterson  Street  between  Oakdale  Avenue  and  the  dead-end;  and 

WHEREAS,  The  Contract  was  advertised  on  December  7,  1996;  and 

WHEREAS,  Six  bids  were  received  and  opened  publicly  on  December  23,  1996;  and 

WHEREAS,  Staff  review  of  the  bid  for  responsiveness  and  application  of  bid  preferences  resulted 
in  the  establishment  of  Trinet  Construction,  Inc.  as  the  lowest  responsive  bidder;  and 

WHEREAS,  The  Department  of  City  Planning  Office  of  Environmental  Review  has  determined  that 
the  Sewer  Repair  and  Replacement  program  is  categorically  exempt  ft-om  environmental  review  under  the 
state  Guidehnes  implementing  the  California  Environmental  Quality  Act;  and 

WHEREAS,  MBE  and  WBE  participation  has  been  approved  by  the  HRC  Contract  Compliance 
Officer  assigned  to  monitor  Sewer  Repair  and  Replacement  Contracts;  and 

WHEREAS,  Funds  for  said  Contract  are  available  from  the  Sewer  R&R  Fund  5C/CPF/R&R;  now 
therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  award  of  the  Department  of  Public  Works 
Contract  1361N,  ''Patterson  Street  Sewer  Construcdon"  in  the  amount  of  $98,113.00  to  Trinet 
Construction,  Inc.  as  the  lowest  responsive  bidder. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at 
its  meeting  of     January  28,  1997 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  97-0039 


WHEREAS,  On  November  12,  1996,  the  Public  Utilities  Commission  approved  the  final  plans  and 
specifications  for  Department  of  Public  Works  Contract  Specification  No.  1252N,  "Shotwell  Street  Sewer 
Replacement"  to  replace  the  existing  sewers  in  Shotwell  Street  between  22nd  and  24th  Streets;  and 

WHEREAS,  The  Contract  was  advertised  on  November  25,  1996;  and 

WHEREAS,  Seven  bids  were  received  and  opened  publicly  on  December  18,  1996;  and 

WHEREAS,  Staff  review  of  the  bid  for  responsiveness  and  application  of  bid  preferences  resulted 
in  the  establishment  of  Harty  Pipehnes,  Inc.  as  the  lowest  responsive  bidder;  and 

WHEREAS,  MBE  and  WBE  participation  has  been  approved  by  the  HRC  Contract  Comphance 
Officer  assigned  to  monitor  Sewer  Repair  and  Replacement  contracts;  and 

WHEREAS,  The  Department  of  City  Planning  Office  of  Environmental  Review  has  determined  that 
the  Sewer  Repair  and  Replacement  program  is  categorically  exempt  from  environmental  review  under  the 
state  Guidelines  implementing  the  California  Environmental  Quality  Act;  and 

WHEREAS,  $185,330.00  for  the  sewer  portion  of  said  Contract  are  under  the  R&R  Fund  (Fund 
5C/CPF/R&R);  and  $69,940.00  for  street  renovation  are  from  Department  of  Public  Works/Bureau  of 
Engineering  Capital  Projects  Transportation  funds  (3C/SIF/UNA);  now  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  award  of  Department  of  Public  Works 
Contract  1252N,  Shotwell  Street  Sewer  Replacement  in  the  amount  of  $255,270.00  to  Harty  Pipelines, 
Inc.  as  the  lowest  responsive  bidder. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at 
its  meeting  of     January  28.  1997 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  97-0040 


WHEREAS,  On  November  12,  1996,  the  Public  Utilities  Commission  approved  the  final  plans  and 
specifications  for  the  Department  of  Public  Works  Contract  Specification  No.  1364N,  ^^Concord  Street 
Sewer  Replacement"  to  replace  the  existing  sewers  in  Concord  Street  between  Mission  and  Watt  Streets; 
and 

WHEREAS,  The  Contract  was  advertised  on  November  27,  1996;  and 

WHEREAS,  Six  bids  were  received  and  opened  publicly  on  December  18,  1996;  and 

WHEREAS,  Staff  review  of  the  bid  for  responsiveness  and  application  of  bid  preferences  resulted 
in  the  establishment  of  Harty  Pipelines,  Inc.  as  the  lowest  responsive  bidder;  and 

WHEREAS,  MBE  and  WBE  participation  has  been  approved  by  the  HRC  Contract  Compliance 
Officer  assigned  to  monitor  Sewer  Repair  and  Replacement  contracts;  and 

WHEREAS,  The  Department  of  City  Planning  Office  of  Environmental  Review  has  determined  that 
the  Sewer  Repair  and  Replacement  program  is  categorically  exempt  from  environmental  review  under  the 
state  Guidelines  implementing  the  California  Environmental  Quality  Act;  and 

WHEREAS,  Funds  for  said  Contract  are  under  the  Sewer  R  &  R  (Fund  5C/CPF/R  &  R) ;  now 
therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  award  of  the  Department  of  Public  Works 
Contract  1364N,  Concord  Street  Sewer  Replacement  in  the  amount  of  $467,617  to  Harty  Pipelines,  Inc.  as 
the  lowest  responsive  bidder. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at 
its  meeting  of     JANUARY  28. 1997 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  97-0041 


WHEREAS,  The  Bureau  of  Engineering  has  a  continuing  Sewer  Repair  and  Replacement  Program 
to  repair/replace  structurally  inadequate  sewer  facilities;  and 

WHEREAS,  Plans  and  Specifications  have  been  completed  for  Bureau  of  Engineering  Contract 
1372N  to  replace  existing  8-inch  diameter  ISP  sewer  with  approx.  427'  of  12-inch  and  36'  of  15-inch 
diameter  vitrified  clay  pipe  (VCP)  sewers  in  Beach  Street  from  Larkin  Street  to  Hyde  Street;  and 

WHEREAS,  The  Department  of  City  Planning  Office  of  Environmental  Review  has  determined 
that  the  Sewer  Repair  and  Replacement  program  is  categorically  exempt  from  environmental  review  under 
the  state  Guidelines  implementing  the  California  Environmental  Quality  Act;  and 

WHEREAS,  Funds  for  said  Contract  are  available  under  the  1994  Sewer  Bond  (Fund 
5C/CPF/UNA) ;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  final  plans  and  specifications  for  Bureau 
of  Engineering  Contract  1372N,  "Beach  Street  Sewer  Replacement",  to  replace  existing  sewers  in  Beach 
Street  from  Larkin  Street  to  Hyde  Street,  and  authorizes  the  Bureau  of  Engineering  to  advertise  for  bids 
for  said  contract. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at 
its  meeting  of     January  28,  1997 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  9  7  "  0  0  4  2 


WHEREAS,  The  Bureau  of  Engineering  has  a  continuing  Sewer  Repair  and  Replacement  Program 
to  repair/replace  structurally  inadequate  sewer  facilities;  and 

WHEREAS,  Plans  and  Specifications  have  been  completed  for  Bureau  of  Engineering  Contract 
1376N,  "Jackson  Street  Sewer  Replacement",  to  replace  the  existing  5'  brick  sewer  with 
approximately  377'  of  24-inch  diameter  vitrified  clay  pipe  (VCP)  sewers  in  Jackson  Street  from  Kearny 
Street  to  Grant  Avenue;  and 

WHEREAS,  The  Department  of  City  Planning  Office  of  Environmental  Review  has  determined 
that  the  Sewer  Repair  and  Replacement  program  is  categorically  exempt  from  environmental  review  under 
the  state  Guidelines  implementing  the  California  Environmental  Quality  Act;  and 

WHEREAS,  Funds  for  said  Contract  are  available  under  the  1994  Sewer  Bond  (Fund 
5C/CPF/UNA);  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  final  plans  and  specifications  for  Bureau 
of  Engineering  Contract  I376N,  "Jackson  Street  Sewer  Replacemenf\  to  replace  the  existing  sewer  in 
Jackson  Street  from  Kearny  Street  to  Grant  Avenue,  and  authorizes  the  Bureau  of  Engineering  to  advertise 
for  bids  for  said  contract. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at 
its  meeting  of     January  28,  1997 


Secretary,  Public  Utilities  Commission 


City  and  County  of  San  Francisco 

RESOLUTION  NO.  97-0043 


WHEREAS,  The  City  and  County  of  San  Francisco  Water  Department  owns  and 
operates  54"  and  30"  pipelines  which  cross  Interstate  280  in  Daly  City;  and 

WHEREAS,  The  City  of  Daly  City  must  relocate  the  pipeline  crossings  as  part  of  their 
Eastmoor  Avenue  off  ramp  extension  and  utility  relocation  projects;  and 

WHEREAS,  The  City  of  Daly  City  and  Caltrans  wish  to  enter  into  a  new  utility  agreement 
with  the  SFWD  to  allow  for  the  relocation  of  the  SFWD  pipeline;  and 

WHEREAS,  The  City  of  Daly  City  has  agreed  to  pay  100%  of  the  costs  associated  with 
the  pipeline  relocation;  and 

WHEREAS,  The  SFWD  shall  have  the  right  to  inspect  any  and  all  work  performed  by  the 
City  of  Daly  in  relation  to  the  pipeline  relocation  and  the  SFWD  shall  have  the  right  to  take 
control  of  the  connections  to  the  existing  water  pipelines  including  draining  refilling  and 
disinfecting  the  pipelines;  and 

WHEREAS,  Caltrans  will  grant  to  the  SFWD  a  good  and  sufficient  easement  for  the 
relocated  pipeline  and  the  SFWD  will  quitclaim  its  interest  in  the  old  pipeline  location;  and 


on 


WHEREAS,  Caltrans  agrees  to  prepare  and  enter  into  a  new  Joint  Use  Agreement 
substantially  the  same  terms  and  conditions  as  the  initial  Joint  Use  Agreement'  now  therefore 
be  it  .      >  , 


RESOLVED,  That  this  Commission  hereby  approves  the  terms  and  conditions  and 
authorizes  the  execution  of  that  certain  Utility  Agreement  by  and  between  the  SFWD,  City  of 
Daly  City  and  Caltrans  to  accommodate  the  relocation  of  that  certain  54"  and  30"  water 
pipelines  crossing  Interstate  280,  as  required  by  the  City  of  Daly  City's  Eastmoor  Avenue  off 
ramp  extension  and  utility  relocation  project;  and  be  it 

FURTHER  RESOLVED,  That  all  actions  authorized  by  this  resolution  and  heretofore 
taken  by  any  City  official  in  connection  with  such  Agreement  are  hereby  ratified,  approved  and 
confirmed  by  this  Commission;  and  be  it 

FURTHER  RESOLVED,  That  upon  approval  by  this  Commission,  the  General  Manager 
of  Public  Utilities  is  hereby  authorized  and  directed  to  execute  said  Utility  Agreement. 

/  hereby  certify  that  the  foregoine  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of  JANUARY  2  8  1997 


ymmissic 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO. 


97-0044 


WHEREAS,  The  City  and  County  of  San  Francisco  owns  certain  real  property  under  the 
jurisdiction  of  the  San  Francisco  Public  Utilties  Commission  in  Santa  Clara  County;  and 

WHEREAS,  Cisco  Systems,  Inc.  has  requested  to  enter  into  an  agreement  for  a  parking 
lot,  utilities,  landscaping  purposes,  and  ingress  and  egress  to  the  Lease  Area;  and 

WHEREAS,  The  City  of  San  Jose  has  determined,  and  completed  an  EIR,  that  the 
project  described  by  the  proposed  agreement  complies  with  the  requirements  of  the  California 
Environmental  Quality  Act  and  BERM  has  reviewed  the  EIR;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  terms  and  conditions  and 
authorizes  the  execution  of  that  certain  interim  Month-to-Month  Lease  of  approximately  4.41 
acres  of  land  to  Cisco  Systems,  Inc.,  as  Lessee,  for  the  purpose  of  a  parking  lot,  utilities, 
landscaping  purposes,  and  ingress  and  egress  to  and  from  adjacent  buildings  and  driveways  in 
the  Lease  Area  located  in  Santa  Clara  County,  as  set  forth  in  the  Lease  of  certain  real  property 
under  the  jurisdiction  of  the  Water  Department,  as  shown  on  Exhibit  A  of  the  lease  commencing 
February  15,  1997  at  an  initial  rental  of  $7,488.00  per  month;  and  be  it 

FURTHER  RESOLVED,  That  all  actions  authorized  by  this  resolution  and  heretofore 
taken  by  any  City  official  in  connection  with  such  Agreement  are  hereby  ratified,  approved  and 
confirmed  by  this  Commission;  and  be  it 

FURTHER  RESOLVED,  That  upon  approval  by  this  Commission,  the  General  Manager 
of  Public  Utilities  is  hereby  authorized  and  directed  to  execute  said  Lease. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 


meeting  of 


JANUARY  2  8  1997 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


97-0045 


RESOLUTION  NO 


WHEREAS,  The  City  and  County  of  San  Francisco  owns  certain  real  property  under  the 
junsdiction  of  the  San  Francisco  Public  Utilities  Commission  in  the  City  of  San  Bruno;  and 

WHEREAS,  Artichoke  Joe's  Casino  has  requested  to  enter  a  lease  agreement  for 
automobile  parking;  and 

WHEREAS,  BERM  has  determined  and  completed  a  certification  that  the  project 
descnbed  by  the  proposed  agreement  is  categorically  exempt  from  the  requirements  of  the 
California  Environmental  Quality  Act;  now,  therefore  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  terms  and  conditions  and 
authorizes  the  execution  of  that  certain  Lease  to  Artichoke  Joe's  Casino  as  Lessee  for  the 
purpose  of  automobile  parking  on  the  Lease  Area  located  in  the  City  of  San  Bruno  as  set  forth 
in  the  Lease  of  certain  real  property  under  the  jurisdiction  of  the  Public  Utilities  Commission  as 
shown  on  Exhibit  A  of  the  Lease,  commencing  January  28,  1997  on  a  month-to-month  basis 
and  terminating  upon  written  notice  from  either  party  to  the  other  party  provided  that  the  Lessee 
shall  pay  an  initial  rental  of  $12,500.00  per  month;  and  be  it 

FURTHER  RESOLVED,  That  all  actions  authorized  by  this  resolution  and  heretofore 
taken  by  any  City  official  in  connection  with  such  agreement  are  hereby  ratified  approved  and 
confirmed  by  this  Commission;  and  be  it 

FURTHER  RESOLVED,  That  upon  approval  by  this  Commission,  the  General  Manager 
of  Public  Utilities  is  hereby  authorized  and  directed  to  execute  said  Lease. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of  JANUARY  2  8  1997   

Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO.  97-0046 


WHEREAS,  the  San  Francisco  Water  Department  provides  standard  water  service  and 
fire  service  to  the  Donatello  Hotel  at  501  Post  Street  in  San  Francisco;  and 

WHEREAS,  the  Hotel  is  comprised  of  rooms  occupied  as  transient  occupancy  units  and  a 
number  of  time  share  units,  and  each  time  share  unit  has  a  separate  block  and  lot  number  for 
purposes  of  recording  real  property  taxes  and  other  assessments;  and 

WHEREAS,  prior  to  June,  1993  the  Hotel  did  not  pay  its  water  bills,  and  the  Water 
Department  recorded  liens  pursuant  to  Article  4.3  of  the  San  Francisco  Public  Works  Code 
totaling  $63,901 .01  on  the  Assessor's  block  and  lot  numbers  assigned  to  two  of  the  time  share 
units;  and 

WHEREAS,  the  time  share  units  as  a  whole  are  responsible  for  16.13334%  of  utility 
costs  at  501  Post  Street,  and  are  willing  to  pay  this  percentage  of  the  outstanding  lien  amounts  in 
exchange  for  release  of  the  Water  Department  liens  on  Assessor's  Block  and  Lot  numbers  0306- 
180  and  0306- 173;  and 

WHEREAS,  the  City  Attorney  recommends  settlement  of  this  portion  of  the  water  liens 
for  water  service  to  501  Post  Street  on  these  terms;  now,  therefore,  be  it 

RESOLVED,  that  the  Commission  authorizes  release  of  the  Water  Department's  liens  on 
Assessor's  Block  and  Lot  numbers  0306-180  and  0306-173  in  exchange  for  payment  by  the  Club 
Donatello  Owners  Association  of  16%  of  the  outstanding  liens  totaling  $10,504.54,  pursuant  to 
the  terms  of  the  escrow  agreement  between  the  City  and  the  Club. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at 
its  meeting  of  ^^^^^^^  ^  g  ^gg^ 


Secretary,  Public  Utilities  Commission 
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1. 


Call  to  Order:  1:13  p.m. 


2.  Roll  Call:  Present  -  President  E.  Dennis  Normandy,  Vice  President 

Victor  G.  Makras,  Commissioner  Marion  E.  Otsea. 
Commissioner  Robert  K.  Werbe,  Commissioner  Frank  L.  Cook 

3.  Approval  of  Minutes 

Commissioner  Makras  requested  that  one  of  the  minutes  of  the  Budget  Committee 
meetings  be  revised  to  reflect  the  views  expressed  by  the  Commission  regarding  the 
lawn  issue.  President  Normandy  directed  staff  to  present  these  changes  at  the  next 
regular  meeting. 

On  motion  by  Commissioner  Otsea.  seconded  by  Commissioner  Werbe,  the 
Commission  approved  the  Minutes  of  the  Regular  Meeting  of  January  14,  1997,  the 
Minutes  of  the  Special  Meeting  of  January  21,1 997.  the  Minutes  of  the  Budget ' 
Committee  Meetings  of  January  16,  1997,  January  21,  1997  and  January  23,  1997; 
passed  (5-0)  by  unanimous  vote. 


4.  Communications 

President  Normandy  directed  staff  to  include  in  the  list  of  communications  the  letter 
from  the  California  Farm  Bureau  Federation  opposing  the  elimination  of  livestock 
grazing  in  the  watershed. 


5.       Introduction  of  Old/Ongoing  Business  by  Commissioners 
High  Bill  Notification 

Commissioner  Makras  commended  John  Mullane,  Manager,  Customer  Services 
Bureau,  for  the  detailed  and  quick  response  to  the  Commission's  direction  to 
implement  a  system  of  notifying  customers  with  high  bills. 

Grass  Lawns 

The  Commission  Secretary  submitted  for  Commission  review,  a  draft  resolution 
reflecting  the  action  of  the  Commission  on  the  lawn  issue  at  the  January  28,  1 997 
meeting.  Mr.  Lawrence  T.  Klein,  Acting  PUC  General  Manager,  requested  that  the 
Commission  clarify  the  wording  of  the  resolution. 
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Commissioner  Makras  suggested  that  the  resolve  clause  direct  the  General 
Manager  to  present  a  program  to  the  Commission  on  reducing  turf,  and  having  other 
types  of  covering  that  take  into  account  the  department's  water  conservation  policy 
and  what  PUC  stands  for.  The  presentation  should  define  how  the  program  can  be 
implemented,  the  time  frame,  and  costs  associated  with  the  implementation. 

Commissioner  Werbe  commented  that  he  would  like  the  wording  in  the  resolution  to 
be  more  specific  in  that  the  Commission  wants  to  reduce  lawn  and  grass  in  all  PUC 
facilities. 

Commissioner  Otsea  suggested  adding  in  the  first  resolve  clause  that  the 
Commission  wishes  to  adopt  a  policy  in  keeping  with  the  Best  Management 
Practices  of  the  California  Urban  Water  Conservation  Council. 

Commissioner  Makras  indicated  that  Commissioner  Werbe  was  looking  for  the 
elimination  of  grass  in  all  properties.  He  suggested  that  if  staff  wants  to  keep  turf  on 
any  specific  piece  of  land  the  General  Manager  should  return  to  the  Commission 
and  justify  why  he  believes  a  particular  turf  should  not  be  removed.  Commissioner 
Werbe  concurred  with  the  suggestion. 

President  Normandy  read  a  workable  resolution  that  reflects  the  intents  of  the 
Commission  as  follows:  "Whereas,  This  Commission  wishes  to  adopt  a  policy  of 
minimum  water  usage  on  all  landscaping  programs  directly  controlled  by  the  Public 
Utilities  Commission.  Be  it  resolved,  that  this  Commission  directs  the  General 
Manager  of  Public  Utilities  to  develop  a  comprehensive  program  that  ensures 
elimination  of  turf  and  that  no  additional  lawn  grass,  or  turfs  are  installed  at  any  of 
the  Commission's  directly  owned  facilities  without  specific  approval  of  the 
Commission  and  that  this  program  be  in  keeping  with  the  Best  Management 
Practices  of  the  California  Urban  Water  Conservation  Council." 

Commissioner  Makras  suggested  keeping  the  last  resolve  clause  that  the  policy  will 
not  cover  leased  properties  of  the  Public  Utilities  Commission. 

Moved  by  Commissioner  Werbe  seconded  by  Commissioner  Makras  to  clarify  the 
wording  of  Resolution  No.  97-0028;  passed  (5-0)  unanimously. 

Resolution  No.  97-0028 

"WHEREAS,  This  Commission  wishes  to  adopt  a  policy  of  minimum  water 
usage  on  all  landscaping  programs  controlled  by  the  Public  Utilities  Commission; 
now,  therefore,  be  it 

RESOLVED,  That  this  Commission  directs  the  General  Manager  to  develop 
and  present  to  the  Commission  at  the  earliest  possible  time  a  comprehensive 
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landscaping  management  program  that  conforms  with  the  Best  Management 
Practices  adopted  by  the  California  Urban  Water  Conservation  Council,  and: 

a)  reduces  the  amount  of  water  used  on  landscaping  currently  in 
existence  at  PUC  directly-owned  facilities, 

b)  eliminates  lawn,  grass  or  turf  at  said  facilities, 

c)  and  ensures  that  no  lawn,  grass  or  turf  be  installed  in  the  future  at  said 
facilities  without  specific  approval  of  the  Commission;  and  be  it 

FURTHER  RESOLVED.  That  the  San  Francisco  Public  Utilities  Commission 
comprehensive  landscaping  management  program  shall  not  apply  to  the 
Commission's  leased  properties." 

Other  Old/Onaoing  Business 

Commissioner  Otsea  directed  that  staff  add  the  Management  Audit  to  the  List  of 
Old/Ongoing  Business. 


Introduction  of  New  Business  by  Commissioners 

Commissioner  Makras  referred  to  the  memorandum  from  the  City  Attorney  advising 
the  Commission  to  tape  record  all  regular  and  executive  sessions  of  the 
Commission  and  to  retain  the  tapes  for  30  days  in  accordance  with  the  Brown  Act. 
Commissioner  Makras  suggested  that  the  Commission  explore  the  possibility  of 
retaining  the  tapes  of  the  executive  sessions  beyond  30  days  due  to  the  highly 
sensitive  nature  of  those  meetings.  Commissioner  Cook  suggested  preparing  a 
policy  for  expunging  the  records. 

President  Normandy  directed  staff  to  return  to  the  Commission  at  the  earliest 
possible  time  with  a  recommended  procedure  of  retaining  the  tapes  of  all  executive 
sessions  beyond  the  minimum  30-day  period  required  by  the  Brown  Act  that 
conforms  to  existing  procedures  of  retaining  and  expunging  of  meeting  records. 

Commissioner  Makras  directed  the  Commission  Secretary  to  tape  record  today's 
executive  session. 
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7. 


Report  of  the  General  Manager 


Mr.  Anson  B,  Moran,  General  Manager  of  Public  Utilities,  was  absent  due  to 
attending  an  American  Water  Works  Association  Seminar.  Mr.  Lawrence  T  Klein 
Acting  General  Manager,  presented  the  General  Manager's  Report. 

a)       Presentation  No.  2  Regarding  Electric  Power  Deregulation. 

Mr.  Klein  gave  a  presentation  regarding  electric  power  deregulation  using 
electronic  media.  He  discussed  Hetch  Hetchy's  current  operations  its 
obligations  under  the  Raker  Act  and  contracts  with  PG&E  and  the  Modesto 
and  Turlock  Irrigation  Districts.  Mr.  Klein  showed  a  map  of  Hetch  Hetchy's 
power  distribution  system. 


b)      Status  of  the  Water  Supply 


Mr.  Klein  reported  that  on  February  6,  1997,  the  Hetch  Hetchy  system  was 
reconnected  to  the  San  Francisco  water  system.  The  system  is  currently 
providing  86  million  gallons  a  day  to  the  City.   He  said  the  turbidity  level  at 
Moccasin  was  down  below  two  turbidity  units  before  they  turned  it  on. 

As  requested  by  Commissioner  Otsea,  Mr.  Klein  reported  on  the  San  Joaquii 
pipeline  having  been  infiltrated  with  river  water  and  what  staff  had  done 
concerning  the  problem.  Mr.  Klein  reported  that  staff  is  currently  trying  to 
draw  down  the  reservoirs  because  of  the  projected  inflows  from  April  through 
July.  Staff  will  not  be  releasing  water  through  the  reservoirs  so  as  not  to  add 
to  downstream  problems. 


8.       Public  Comments 
There  were  none. 


Public  Hearing  -  To  consider  adoption  of  budget  proposals  for  FY  1997-98  Budget 
for  the  departments  and  bureaus  of  the  Public  Utilities  Commission. 

President  Normandy  expressed  thanks  to  Commissioner  Makras  for  chairing  the 
Budget  Committee  and  the  rest  of  the  Commission  for  sitting  on  the  Committee. 

Commissioner  Makras  commended  the  General  Manager,  the  department  heads 
and  staff  for  a  job  well  done  in  making  their  budget  presentations  and  the  candid 
discussion  that  took  place  between  the  Commission  and  staff. 
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f  .noV  no       •  "iJ'-eau  of  Finance,  reported  that  the  total  PUC  budaet 

for  FY  1997-98  was  $396,650,547.  Mr.  Carmichael  noted  that  the  budget  did  not 
reflect  salary  standardization  costs  and  the  cost  of  merging  the  Clean  Water 
Enterprise  into  PUC.  Mr.  Carmichael  reported  that  projected  revenues  for  1997-98 
budget  were  as  follows:  Hatch  Hetchy  -  $96,480,000;  Water  -  $1 36  584  541  ■  and 
Clean  Water  Program  -  $143,884,314.  The  proposed  expenditures  were  Hetch 
Hetchy  -  $100,227,136;  Water  -  $142,265,923;  and  Clean  Water-  $154,107,488. 

Mr.  Klein  reported  that  the  U.  S,  President's  budget  Included  an  Increase  in  the 
Hetch  Hetchy  fee  of  $600,000  in  accordance  with  the  current  Federal  Energy 
Regulatory  Commission  (FERC)  formula.  The  fee  was  included  in  the  current  year's 
budget  and  will  be  carried  over  to  the  FY  97-98  budget. 

Mr.  Klein  asked  for  direction  from  the  Commission  concerning  the  funding  of  capital 
projects  for  the  three  enterprises.  He  noted  that  capital  projects  were  currently 
accounted  for  at  the  project  level.  President  Normandy  directed  staff  to  continue 
with  project  funding  as  structured  today. 

President  Normandy  asked  about  the  completion  of  the  Clean  Water  Enterprise 
merger  and  its  ramifications  to  the  budget.  Mr.  Carmichael  stated  that  staff 
expected  to  have  the  figures  no  later  than  the  next  month.  Staff  will  report  to  the 
Commission  any  changes  that  may  be  made  to  the  budget  as  a  result  of  the  merger. 

Moved  by  Commissioner  Makras,  seconded  by  Commissioner  Werbe,  to  adopt  Item 
9,  passed  (5-0)  unanimously. 

Resolution  No.  97-0047:    Adopting  the  budget  proposals  for  FY  1 997-98  Budget 

for  the  departments  and  bureaus  under  the  jurisdiction  of 
the  Public  Utilities  Commission;  and  to  adopt  the 
Department's  Mission  Statements  as  recommended  by 
the  General  Manager  of  Public  Utilities. 


To  hear  a  report  from  staff  on  potential  water  quality  impacts  from  grazing  and 
equestrian  use  of  the  watershed;  to  consider  revisions  to  PUC  policy  regarding  such 
use;  and  to  consider  action  regarding  leases  and  permits,  controlling  such  use. 

Water  Quality 

Andrew  De  Graca.  Manager,  Water  Quality  Division,  reported  that  in  terms  of 
pathogens  control,  the  department  takes  a  multi  barrier  approach:  watershed 
control;  and  treatment  and  distribution  system  controls.  Treatment  and  distribution 
control  is  done  through  disinfection,  ozonation  and  filtration.  In  terms  of  watershed 
control,  he  stated  that  preventing  the  source  of  contamination  from  going  into  the 
reservoir  was  cheaper  than  treating  the  water  supply.  Mr.  De  Graca  noted  that  the 
City's  water  supply  had  very  low  levels  of  Cryptosporidium  and  giardia. 
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Mr.  De  Graca  noted  that  it  would  be  a  good  step  to  minimize  cattle  grazing  and 
horses  in  the  watershed. 

Alternatives  to  Grazing 


Ed  Stewart,  Watershed  Manager,  stated  that  removal  of  cattle  in  the  watershed 
would  change  the  vegetation  in  the  watershed,  change  the  wildlife  population,  and 
increase  the  elk  and  feral  pig  population.  It  would  also  require  changes  on  the  City's 
part  in  terms  of  vegetation  management,  watershed  practices,  watershed  plans, 
leases  and  permits,  budget  and  staffing.   Mr.  Stewart  noted  that  removing  cattle 
grazing  could  benefit  water  resources  as  it  could  increase  soil  percolation,  extend 
the  runoff  period,  reduce  surface  runoff  and  possibly  increase  water  yields. 

To  reduce  fire  hazards  and  protect  the  watershed  from  other  detrimental  activities. 
Mr.  Stewart  suggested  managing  the  vegetation  with  the  proper  type  of  grasses  and 
establishing  perennial  grass  in  the  watershed.  He  said  that  there  would  be  various 
costs  associated  with  establishing  new  vegetation  and  the  department  should  start 
budgeting  for  it  in  the  next  budget  year. 

Mr.  Stewart  talked  about  the  costs  associated  with  controlling  the  Increase  in  feral 
pigs  and  elk  population  with  the  removal  of  cattle  grazing. 

Leases  and  Permits 

Gary  M.  Dowd.  Manager,  Bureau  of  Commercial  Land  Management,  distributed  to 
the  Commission  a  list  of  all  current  grazing  leases  and  permits,  a  total  of  13  active 
leases  and  15  permits.  The  list  also  included  the  names  of  employees  in  watershed 
cottages  and  the  number  of  domestic  animals  they  keep. 

Mr.  Dowd  indicated  that  the  leases  and  permits  bring  in  $300,000  a  year.  He  noted 
that  if  the  Commission  chooses  to  eliminate  grazing,  staff  would  have  to  send  30- 
day  notice  to  do  so.  Mr.  Dowd  stated  that  they  may  have  to  go  through  the  unlawful 
detainer  process  in  the  event  that  the  lessees  do  not  cooperate.  This  process  will 
take  longer  from  3  to  4  months.  Commissioner  Otsea  suggested  indicating  the 
positions  held  by  those  employees  listed. 

Commissioner  Werbe  indicated  that  he  liked  the  idea  of  California  native  grasses  as 
they  were  drought  resistant. 
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Public  Comments 

Sheila  Barry,  Alameda  County  Resource  Conservation  District,  urged  the 
Commission's  cooperation  in  the  development  of  the  Southern  Alameda  Creek 
Watershed  project.  She  commented  that  reintroducing  perennial  grasses  in  the 
landscape  would  require  heavy  use  of  herbicides. 

Jim  Coelho,  a  cattle  grazer,  requested  that  the  Commission  delay  action  on 
eliminating  grazing  until  the  Alameda  County  Watershed  project  is  completed  He 
commented  that  removing  cattle  from  the  watershed  would  create  severe  economic 
impact  on  cattlemen. 

George  Gough,  Director  of  Governmental  Operations,  California  Cattlemen's 
Association,  urged  that  the  Commission  base  their  decision  on  scientific  facts. 

Darrel  Sweet,  a  Director  for  the  Alameda  County  Resource  Conservation  District, 
commented  that  elimination  of  grazing  was  not  a  desirable  alternative.  He 
requested  the  Commission's  cooperation  in  the  development  of  the  Alameda  County 
Watershed  Project. 

Terry  Hoff.  District  Conservationist  with  the  Alameda  County  Natural  Resource 
Conservation  Service,  commented  that  their  agency  recognized  the  concern  about 
Cryptosporidium.  He  stated  that  their  group  had  been  working  with  the  San 
Francisco  Water  Department,  lessees  and  other  land  owners  in  the  upper 
watershed.  He  said  they  wanted  to  give  more  time  to  the  University  of  California- 
Davis  and  other  researchers  to  determine  the  exact  causes  and  potential 
contamination  from  Cryptosporidium  from  cattle  and  other  wildlife  before  they  could 
decide  the  most  effective  way  of  dealing  with  Cryptosporidium. 

President  Normandy  commented  that  Cryptosporidium  had  been  a  major  issue  in 
San  Francisco  due  to  the  large  number  of  immune  compromised  population  in  the 
City.  He  pointed  out  that  the  Commission  is  trying  to  obtain  more  scientific  facts 
regarding  Cryptosporidium.  He  said  that  the  Commission  intends  to  work  with 
everyone  involved  and  would  welcome  everyone's  input  in  the  process. 

Steve  Leonard,  Hetch  Hetchy  Water  Improvement  Program  Manager,  commented 
that  the  department  should  take  whatever  steps  are  necessary  to  reduce 
Cryptosporidium  and  one  of  those  steps  is  removing  cattle.  Mr.  Leonard  suggested 
that  the  Commission  may  want  to  impose  a  moratorium  on  cattle  until  there  is 
something  more  effective  in  place  in  the  area  of  water  treatment 

Commissioner  Makras  commended  staff  for  presenting  the  pros  and  cons  of 
eliminating  grazing  in  watersheds.  He  encouraged  the  Commission  to  make  the 
decision  today  to  eliminate  grazing.  Commissioner  Werbe  concurred. 


97-52 


President  Normandy  stated  that  the  intent  was  to  tie  the  grazing  issue  with  the  entire 
watershed  management  plan  which  is  scheduled  to  be  heard  by  the  Commission  on 
March  4,  1996.   He  pointed  out  that  there  were  complex  issues  that  needed  to  be 
addressed  such  as  increased  fire  hazard,  vegetation  management,  and 
encroachment  of  other  wild  animals  before  the  Commission  could  take  action.  He 
said  he  wanted  to  afford  staff  the  next  two  weeks  to  obtain  information  on  those 
issues  so  that  the  Commission  could  make  a  decision  based  on  facts. 

Commissioner  Makras  asserted  that  the  Commission  has  authority  to  act  today  on 
the  removal  of  grazing  since  it  was  calendared  for  action  today.   Mr.  Joshua 
Milstein,  Deputy  City  Attorney,  recommended  continuing  the  matter  as  an  action 
item  for  the  next  meeting  as  the  format  of  the  agenda  did  not  permit  the  Commission 
to  act  today.  Commissioner  Makras  requested  the  Commission  Secretary  to 
transcribe  the  comments  he  made  regarding  this  issue  from  the  previous  meeting  to 
point  out  that  he  clearly  stated  he  wanted  the  removal  of  grazing  at  the  earliest 
possible  time. 

Commissioner  Otsea  suggested  including  the  issue  of  horse  stables  on  the 
watershed  in  the  proposed  action. 

Based  on  the  advice  given  by  legal  counsel,  President  Normandy  ruled  that  this  was 
not  an  action  item.  He  directed  staff  to  calendar  an  agenda  item  at  the  next  meeting 
which  will  authorize  the  General  Manager  of  Public  Utilities  to  terminate  cattle 
grazing  leases  and  permits. 


1 1 .     Public  Hearing  -  To  consider  the  Final  Draft  Report  on  the  Feasibility  Study  of 

Electric  System  Municipalization  in  San  Francisco.  (Continued  from  the  meeting  of 
January  28,  1997.) 


Joel  Ventresca,  Chair  of  San  Franciscans  for  Public  Power,  urged  the  Commission 
to  reject  ETAG's  report. 

Moved  by  Commissioner  Otsea,  seconded  by  Commissioner  Cook,  to  adopt  Item 
11,  passed  (5-0)  unanimously. 

Resolution  No.  97-0048:    Authorizing  the  transmittal  of  the  Final  Report  on  the 

Feasibility  of  Electric  System  Municipalization  in  San 
Francisco  to  the  Board  of  Supervisors. 
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12.      Authorizing  advertisement  for  bids  for  Hetch  Hetchy  Water  and  Power  Contrart 
WP-09R. 

Commissioner  Makras  commented  that  this  contract  was  a  clear  example  of  a 
successful  effort  to  set  a  higher  MBE/WBE  goal. 

Moved  by  Commissioner  Otsea,  seconded  by  Commissioner  Cook,  to  adopt  Item 
12,  passed  (5-0)  unanimously. 

Resolution  No.  97-0049:    Authorizing  advertisement  for  bids  for  Hetch  Hetchy 

Water  and  Power  Contract  WP-09R,  Waterproof  and 
Coat  Moccasin  Intake  and  Outlet  Towers. 


13.     Authorizing  the  Bureau  of  Energy  Conservation  to  apply  for,  accept  and  expend 
grant  funds  from  the  American  Public  Power  Association. 


Moved  by  Commissioner  Makras,  seconded  by  Commissioner  Otsea,  to  adopt  Item 

13,  passed  (5-0)  unanimously. 

Resolution  No.  97-0050:    Authorizing  the  Bureau  of  Energy  Conservation  to  apply 

for,  accept  and  expend  $25,000  of  grant  funds  from  the 
American  Public  Power  Association  (APPA)  to  support 
the  City's  private  sector  energy  management  activities. 

14.     Setting  date,  time  and  place  for  a  hearing  to  consider  revisions  to  the  Preferred 

Alternative  and  scope  of  work  for  the  environmental  Impact  Report  currently  under 
way  for  the  Watershed  Master  Plan. 

As  recommended  by  Commissioner  Makras,  President  Normandy  directed  staff  to 
include  in  the  discussion  the  expansion  of  additional  golf  courses,  driving  ranges 
and  other  golf  course  related  activities  on  the  watersheds. 

Moved  by  Commissioner  Werbe,  seconded  by  Commissioner  Cook,  to  adopt  Item 

14,  passed  (5-0)  unanimously. 

Resolution  No.  97-0051 :    Setting  March  4,  1 997  at  1 :00  p.m.  at  1 1 55  Market 

Street.  4th  Floor  Conference  Room,  as  the  date,  time 
and  place  to  conduct  a  hearing  to  consider  revisions  to 
the  Preferred  Alternative  and  scope  of  work  for  the 
Environmental  Impact  Report  currently  under  way  for  the 
Watershed  Management  Plan. 
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On  recommendation  of  President  Normandy.  Commissioner  Werbe  moved  seconded  bv 
Commissioner  Otsea  to  adopt  Item  Numbers  15.  16.  17.  and  18  on  consent  passed  (5-m 
unanimously.  ^  ^ 


15.      Resolution  No.  97-0052; 


16.     Resolution  No.  97-0053: 


17.     Resolution  No.  97-0054: 


18.     Resolution  No.  97-0055: 


Authorizing  the  Utilities  Engineering  Bureau  to  execute 
Amendment  No.  4  to  the  agreement  with  Westin 
Engineering  Inc.  to  provide  engineering  services  for  the 
Supervisory  Control  and  Data  Acquisition  Project, 
increasing  the  funding  amount  by  $910,1 14. 

Awarding  San  Francisco  Water  Department  Contract 
WD-2196,  Harry  W.  Tracy  Water  Treatment  Plant, 
Standby  Air  Backwash  Blower  System  in  the  amount  of 
$214,300  to  Schram  Construction.  Inc. 

Rejecting  the  bids  submitted  for  Specification  No.  1171N. 
Channel  Pump  Station  Variable  Speed  Control 
Improvements  Project;  authorizing  the  Utilities 
Engineering  Bureau  to  prepare  and  advertise  a  pre- 
purchase  specification,  issue  a  Request  for  Proposal  to 
prequalify  contractors,  modify  plans  and  specifications 
and  advertise  for  bids. 

Awarding  Contract  Specification  No.  1356N,  Third 
Avenue  Sewer  Replacement,  in  the  amount  of  $123,205 
to  the  lowest  responsive  bidder,  Alpine  Construction,  Inc. 


************** 


Items  19,  20  and  21  were  called  for  discussion  collectively. 

19.  Approving  the  final  plans  and  specifications  for  Contract  Specification  No.  1405N, 
Natoma  Street  Sewer  Replacement,  and  authorizing  advertisement  for  bids. 

20.  Approving  the  final  plans  and  specifications  for  Contract  Specification  No.  1421 N, 
Green  Street  Sewer  Replacement,  and  authorizing  advertisement  for  bids. 

21.  Approving  the  final  plans  and  specifications  for  Contract  Specification  No.  1422N, 
Lyon  Street  Sewer  Replacement,  and  authorizing  advertisement  for  bids. 

Commissioners  Makras  and  Otsea  inquired  about  the  7.5%  MBE  and  1 .0%  WBE  goals  for 
the  above  contracts.  Regarding  Item  21 ,  Commissioner  Makras  commented  that  to  set  a 
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goal  of  $800  for  WBE  is  insulting  when  the  Commission  is  trying  to  promote  more  WBE 
participation  in  our  contracts.    Bayard  Fong  of  the  Human  Rights  Commission  requested 
that  these  items  be  continued  to  allow  his  office  to  review  this  further. 

On  motion  of  Commissioner  Werbe,  seconded  by  Commissioner  Otsea.  Item  Numbers  19, 
20,  and  21  were  continued  to  the  next  meeting;  passed  (5-0)  unanimously. 


**************** 


22.     Ratifying  the  Declaration  of  Emergency  signed  by  the  President  of  Public  Utilities 
Commission  to  replace  a  structurally  inadequate  sewer  on  27th  Street  between 
Church  and  Sanchez  Streets. 

Moved  by  Commissioner  Werbe,  seconded  by  Commissioner  Otsea,  to  adopt  Item 
22,  passed  (5-0)  unanimously. 

Resolution  No.  97-0056:    Ratifying  the  Declaration  of  Emergency  signed  by  the 

President  of  Public  Utilities  Commission;  and  requesting 
the  Board  of  Supervisors  to  approve  the  expenditure  of 
$165,000  for  emergency  work  to  replace  the  structurally 
inadequate  sewer  on  27th  Street  between  Church  and 
Sanchez  Streets. 


On  recommendation  of  President  Normandy,  Commissioner  Makras  moved,  seconded  by 
Commissioner  Werbe,  to  adopt  Item  Numbers  23,  24  and  25  on  consent;  passed  (5-0) 
unanimously. 

23.  Resolution  No.  97-0057:    Stating  the  intention  of  the  Public  Utilities  Commission 

and  directing  staff  to  pursue  options  for  development  of 
property  owned  by  the  State  of  California,  located  at  525 
Golden  Gate  Avenue,  for  use  as  office  building  for  the 
Public  Utilities  Commission  and  other  City  departments. 

24.  Resolution  No.  97-0058:    Authorizing  the  General  Manager  of  Public  Utilities  to 

execute  a  40-year  lease  with  Cisco  Systems,  Inc.  for 
approximately  4.41  acres  of  Public  Utilities  Commission 
land,  located  on  a  portion  of  Parcel  122  of  Bay  Division 
Pipeline  Nos.  3  and  4  right  of  way,  in  San  Jose, 
California  for  parking  lot,  utilities,  landscaping  purposes 
and  ingress  and  egress  to  and  from  adjacent  buildings 
and  driveways  at  a  monthly  rental  rate  of  $7,488. 


97-56 


Resolution  No.  97-0059;     Authorizing  the  General  Manager  of  Public  Utilities  to 

execute  a  year-to-year  lease  with  Air  Products 
Manufacturing  Corporation  for  approximately  100  sq.  ft. 
of  Public  Utilities  Commission  land  located  on  a  portion 
of  Parcel  120  of  Bay  Division  Pipeline  Nos.  3  and  4  right 
of  way  in  Milpitas.  California,  for  maintaining,  repair  and 
replacing  an  8-inch  nitrogen  pipeline  at  an  annual  rental 
rate  of  $960.00. 


************** 


26.     To  receive  a  report  on  the  management  of  the  Westside  Groundwater  Basin  and 
Lake  Merced. 

Steve  Ritchie,  Manager,  Bureau  of  System  Planning  &  Regulatory  Compliance, 
gave  a  presentation  using  electronic  media.  Mr.  Ritchie  discussed  the  different 
activities  that  were  under  way  to  manage  the  groundwater  basin:  developing  a 
cooperative  groundwater  management  plan  with  the  City  of  Daly  City,  the  City  of 
San  Bruno  and  the  California  Water  Service  Company  to  look  at  managing  the  full 
basin;  developing  a  water  contract  with  the  City  of  Daly  City  in  lieu  of  groundwater 
.use;  negotiating  between  golf  course  owners  to  use  recycled  water;  developing  the 
Lake  Merced  Project  Plan;  and  the  Olympic  Club  water  purchase  contract  to  put 
recharge  water  into  Lake  Merced. 

Mr,  Ritchie  also  discussed  the  components  of  the  groundwater  master  plan:  to 
prevent  sea  water  intrusion,  protect  areas  of  production  wells,  monitor  groundwater 
levels,  develop  recycled  water  resources,  and  facilitate  conjunctive  use. 

No  action  was  taken. 


27.     Authorizing  the  General  Manager  of  Public  Utilities  to  execute  an  application  and 
agreement  with  the  Olympic  Club  to  purchase  water  from  the  San  Francisco  Public 
Utilities  Commission  at  a  cost  equal  to  the  W-25  rate  .  (Continued  from  the  meeting 
of  January  28,  1997.) 

Mr.  Ritchie  briefly  provided  a  background  of  the  above  subject.  The  issue  stemmed 
from  the  Olympic  Club  proposing  expansion  of  its  golf  course  by  six  holes  in  the 
coastal  zone.  Because  the  PUC  does  not  have  direct  authority,  staff  requested  the 
Coastal  Commission,  who  has  authority  to  issue  permits  for  expansion  within  the 
coastal  zone,  to  grant  a  permit  to  the  Olympic  Club  on  the  conditions  that  they  will 
sign  a  contract  with  the  City  of  Daly  City  for  recycled  water  and  that  they  will 
purchase  water  from  PUC  to  be  placed  in  Lake  Merced  equal  to  the  amount  of  water 
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they  use  to  irrigate  the  golf  course  until  the  recycled  water  is  in  place.  As  part  of  the 
negotiation  process,  it  was  proposed  that  the  Olympic  Club  would  purchase  water  at 
a  cost  equal  to  the  Water  Departments  W-25  water  rate  for  wholesale  customers. 

Mr,  Joshua  D.  Milstein,  Utilities  General  Counsel,  stated  that  the  W-25  rate  was  an 
appropriate  benchmark  as  it  reflects  the  City's  cost  of  water  on  a  wholesale  basis 
and  it  also  includes  a  rate  of  return. 

Commissioner  Werbe  expressed  his  opposition  to  the  idea  of  allowing  the  Club  to 
build  six  new  holes  and  use  50  acre  feet  more  water  than  the  amount  being  used 
now.  He  added  that  the  club  was  also  endangering  the  lake. 

Commissioner  Otsea  responded  that  the  City  had  no  authority  to  stop  the  Club  from 
building  those  holes  and  because  there  were  no  rules  for  groundwater  pumping,  the 
Club  was  entitled  to  pump  from  the  aquifer.  She  mentioned  that  she  attended  .a 
meeting  with  Supervisor  Barbara  Kaufman  and  the  City  Attorney  regarding  this 
matter.  That  meeting  resulted  in  this  short  term  measure  which  Counsel  negotiated 
with  the  Coastal  Commission.  She  said  it  was  a  special  courtesy  to  us  by  the 
Coastal  Commission  to  include  these  conditions. 

Mr.  Ritchie  commented  that  having  the  Olympic  Club  pay  for  the  water  is  important 
and  having  them  operate  under  a  condition  to  sign  a  contract  with  the  City  of  Daly 
City  for  recycled  water  is  a  key  component. 

Commissioner  Otsea  moved,  seconded  by  Commissioner  Cook  to  adopt  Item  27. 

Commissioner  Makras  said  he  was  voting  against  the  resolution  based  on  the 
reasoning  that  the  Commission  has  an  obligation  to  set  water  rates  annually  and 
therefore  should  not  give  preferential  treatment  to  anyone. 

Commissioner  Otsea  stated  that  if  the  Commission  turns  this  down,  the  Olympic 
Club  will  just  go  ahead  and  use  groundwater  to  irrigate  their  golf  course. 

Robert  Maddow,  representing  the  Olympic  Club,  commented  that  this  was  an  effort 
to  deal  with  a  temporary  condition  until  the  tertiary  water  transaction  with  the  City  of 
Daly  City  could  be  completed.  He  said  he  believed  that  the  manner  in  which  the 
pricing  is  established  is  appropriate  and  legal  and  the  Olympic  Club  is  willing  to  go 
forward  with  it. 

President  Normandy  asked  staff  about  the  ramifications  of  a  negative  vote  by  the 
Commission.  Mr.  Milstein  that  if  it  were  the  will  of  the  Commission,  he  would  try  to 
get  more  money  from  the  Olympic  Club.  Mr.  Ritchie  noted  that  the  Olympic  Club 
would  probably  request  reissuance  of  the  permit  from  the  Coastal  Commission  and 
waive  the  conditions.  He  said  it  is  not  a  desirable  course  of  action  as  it  would  mean 
that  the  Club  will  not  compensate  the  City  for  the  water  they  pump  from  the  aquifer 
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and  the  condition  to  use  recycled  water  would  also  be  removed.  Mr.  Miistein  noted  . 
that  the  City  would  also  continue  to  add  water  to  Lake  Merced  and  would  not  be 
compensated  for  doing  so. 

Commissioner  Werbe  stated  that  he  was  not  trying  to  extract  more  money  from  the 
Olympic  Club  but  he  was  looking  to  save  the  aquifer  and  to  conserve  water.  He  said 
he  would  like  staff  to  negotiate  harder  with  the  Coastal  Commission.  He  expressed 
his  opinion  that  if  the  Club  wants  to  build  additional  holes  they  should  wait  until  the 
recycled  water  system  is  in  place. 

Commissioner  Makras  noted  that  he  was  concerned  about  the  issue  of  rate  setting 
and  fairness  to  all  other  customers.  He  asked  that  staff  discuss  the  differences  in 
various  rates  and  how  many  customers  are  under  each  rate. 

Commissioner  Cook  withdrew  his  second.  The  motion  died  for  lack  of  a  second. 
Commissioner  Cook  stated  that  he  withdrew  his  second  to  explore  those  issues 
brought  up  by  Commissioner  Makras. 

Mr.  Miistein  suggested  having  the  Water  Department's  Rate  Administrator  give  a 
presentation  to  the  Commission  at  the  next  meeting  to  present  what  is  involved  in 
rate  setting  and  how  much  can  be  charged  to  the  Olympic  Club  for  recharged  water. 

Commissioner  Werbe  emphasized  that  he  would  not  want  to  sell,  give,  trade  or  use 
our  water  to  create  extra  holes  for  the  Olympic  Club.  He  reiterated  that  staff  should 
contact  the  Coastal  Commission  and  advise  them  that  the  City  prefers  the  Club  to 
wait  until  the  recycled  water  is  in  place. 

Commissioner  Makras  suggested  setting  a  new  policy  that  will  establish  a  rate  for 
this  type  of  situation  and  incorporate  that  within  the  rate  hearing  in  March  or  April 
this  year. 

President  Normandy  directed  staff:  1)  to  give  a  rationale  for  the  scale  of  charges; 
and  2)  to  provide  input  from  the  Coastal  Commission,  the  Olympic  Club,  and  other 
parties  to  this  agreement  concerning  the  ramifications  with  regard  to  the  change  in 
particular  charge  for  recharged  water. 

President  Normandy  moved  to  continue  the  item  to  March  11,  1997,  seconded  by 
Commissioner  Cook;  passed  (4-1).  Commissioner  Otsea  voted  no. 
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28.       Authorizing  the  Manager  of  the  Bureau  of  System  Planning  and  Regulatory 

Compliance  to  advertise  and  circulate  a  Request  for  Proposal  (RFP)  for  professional 
services  associated  with  the  development  of  the  Groundwater  Master  Plan  Phase  2. 

Moved  by  Commissioner  Otsea,  seconded  by  Commissioner  Cook,  to  adopt  Item 
28,  passed  (5-0)  unanimously. 

Resolution  No.  97-0060:    Authorizing  the  Manager  of  the  Bureau  of  System 

Planning  and  Regulatory  Compliance  to  advertise  and 
circulate  a  Request  for  Proposal  (RFP)  for  professional 
services  associated  with  the  development  of  the 
Groundwater  Master  Plan  Phase  2. 


CLOSED  SESSION 


29.     Public  Comments  on  matters  to  be  discussed  in  Closed  Session. 
There  were  none. 


30.     Motion  on  whether  to  assert  the  attorney-client  privilege  regarding  the  matters  listed 
below  as  Conference  with  Legal  Counsel. 

Moved  by  Commissioner  Cook,  seconded  by  Commissioner  Normandy,  to  assert 
the  attorney-client  privilege  regarding  the  matters  listed  below  as  Conference  with 
Legal  Counsel. 


The  meeting  recessed  from  4:40  P.M.  to  4:55  P.M. 

The  Public  Utilities  Commission  met  in  Closed  Session  from  4:55  P.M.  to  5:50  P.M.  to 
discuss  the  following  matters: 


31.     Conference  with  Real  Property  Negotiator  -  Pursuant  to  Government  Code  Section 
54956.8: 

Property:  Portion  of  Parcel  65  in  Sunol,  Alameda  County 

Parties  Negotiating:  CCSF:  Dowd/Milstein/Stewart 

Lessee:  Mission  Valley  Rock 
Under  Negotiation:  Terms 

No  action  was  taken. 
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32.      Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section 
54956.9(a); 

Existing  Litigation:    Local  790  v.  PUC.  San  Francisco  Water  Department, 

Superior  Court  No.  962-456. 

Item  32  was  removed  from  the  agenda. 


33.     Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section 
54956.9(a): 

Existing  Litigation:    Robinson  Construction  Co.  v.  City  and  County  of  San 

Francisco,  Santa  Clara  County  Superior  Court  No.  CV-760245. 

Moved  by  Commissioner  Otsea,  seconded  by  Commissioner  Werbe,  to  approve  a 
settlement  for  Item  33,  passed  (5-0)  unanimously. 

Resolution  No.  97-0061:    Approving  the  settlement  of  Robinson  Construction  Co. 

V.  City  and  County  of  San  Francisco  litigation  with  the 
City  paying  $996,747.69;  and  further  authorizing  the 
PUC  General  Manager  to  submit  this  settlement  to  the 
Board  of  Supervisors  for  final  approval. 


34.     Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section 
54956. 9(b)(c): 

Anticipated  Litigation:        As  Defendant 
Item  34  was  continued  to  February  25.  1997. 


35.     Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section 
54956.9(b)(c): 

Anticipated  Litigation:        As  Plaintiff 

Item  35  was  continued  to  February  25,  1997. 
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36. 


Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section 
54956.9(a): 


Existing  Litigation: 


Chevron  v.  CCSF.  and  CCSF  v.  Standard,  et.al. 
(Chevron). 


Item  36  was  continued  to  February  25,  1997. 
The  Public  Utilities  Commission  reconvened  in  public  session  at  5:51  P.M. 

37.  Announcement  following  Closed  Session. 

Romaine  A.  Boldridge.  Commission  Secretary,  announced  the  actions  taken  during 
the  Closed  Session. 

38.  Motion  regarding  whether  to  disclose  the  discussions  during  Closed  Session. 

Moved  by  Commissioner  Werbe,  seconded  by  Commissioner  Cook  not  to  disclose 
the  discussion  during  the  Closed  Session;  motion  passed  (5-0)  unanimously. 

Thereupon,  the  meeting  was  adjourned:  5:55  P.M. 


Romaine  A.  Boldridge 
Secretary 


97-62 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.         9  7  "  0  0  4  7 


RESOLVED,  That  the  budget  estimates  for  1997-98  as  prepared  by  the  General 
Manager  of  the  Public  Utilities  Commission  in  accordance  with  instructionsfrom  the  Mayor's  Office 
and  the  Controllers,  and  on  file  with  the  Director  of  Finance  of  the  Public  Utilities  Commission,  and 
pursuant  to  the  public  hearing,  are  hereby  approved  for  the  following  amounts: 


Clean  Water 
Hetch  Hetchy 

Bureau  of  Light,  Heat  &  Power 
Water  Enterprise 
Public  Utilities 
Less:  Inter  Depts.  Transfers 
Total  PUC  Depts. 


Operating 
&  Facilities 

$154,107,488 

86,037,136 
52,866,921 
142,265,923 
65,459,443 
(118.326.364) 
$382,410,547 


Capital 

$  19,120,000* 

14,240,000 
0 

76,542,064* 
 0 

$109,902,064 


RESOLVED,  That  the  General  Manager  of  the  Public  Utilities  Commission  is  authorized  to 
make  technical  adjustments  as  may  be  necessary;  and  be  it 

FURTHER  RESOLVED,  That  the  Commission  adopts  the  Department's  Mission  Statements 
as  recommended  by  the  General  Manager  of  the  Public  Utilities  Commission,  and  be  it 

FURTHER  RESOLVED,  That  the  General  Manager  of  the  Public  Utilities  Commission  is 
authorized  to  adjust  salaries  in  accordance  with  amendments  to  the  Armual  Salary  Ordinance  and 
mandatory  fringe  benefits  in  accordance  with  the  Controller's  instructions;  and  be  it 

FURTHER  RESOLVED,  That  the  budget  estimates  shall  be  filled  with  the  Controller  in 
accordance  with  the  provisions  of  Charter  Section  6.200. 


*Bond  Funded  Capital 
K:  \  resoluti\  b  udget  est 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of  f  EBRUARY  1  1  1997 


Secretary.  Public  Utilities  Cornmission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


97-0048 


RESOLUTION  NO. 


WHEREAS,  In  response  to  a  mandate  by  the  Board  of  Supervisors'  ordinance.  Section  1 1.08  of 
the  Administrative  Code,  the  Public  Utilities  Commission  has  caused  to  be  prepared  a  Feasibility  Study  of 
Electric  System  Municipalization  in  San  Francisco  and, 

WHEREAS,  The  Public  Utilities  Commission  has  held  public  hearings  to  accept  testimony, 
question  the  consultant,  and  provide  comments,  guidance  and  direction  to  the  consultant  in  the  preparation 
of  the  Final  Report  and, 

WHEREAS,  The  PUC  has  met  in  public  to  consider  the  final  report  as  modified  to  consider  the 
testimony  of  the  public  and  the  direction  of  the  Commission  at  a  previous  public  hearing,  now  be  it 

RESOLVED,  That  the  Final  Report  On  The  Feasibility  Of  Electric  System  Municipalization  in 
San  Francisco  be  transmitted  to  the  Board  of  Supervisors  for  their  consideration. 


muni2.wpd 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 

meeting  of  FEBRUARY  1 1 1997 


Secretary,  Public  Utilities  Cormnission 


es  CormnisSi 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO  97-0049 


WHEREAS,  Under  Hetch  Hetchy  Water  &  Power  Contract  No.  WP-09-R,  Waterproof 
and  Coat  Moccasin  and  Priest  Intake  and  Outlet  Towers,  the  City  desires  to  protect  the  electrical 
equipment  inside  the  towers  from  further  water  damage;  and 

WHEREAS,  The  environmental  review  under  the  California  Environmental  Quality  Act  (CEQA) 
has  determined  said  project  to  be  categorically  exempt  from  further  review  or  permitting  under  provisions 
for  existing  facilities;  and 

WHEREAS,  The  engineer's  estimate  for  said  contract  is  $257,400.00;  and 

WHEREAS,  This  contract  was  previously  rejected  on  award  because  the  MBE/WBE  goals  set  in 
the  original  contract  was  0%;  and 

WHEREAS,  The  HRC  Office  of  Contract  Compliance  has  reviewed  this  contact  and  set  the 
MBE/WBE  goals  at  13%;  and 

WHEREAS,  The  funds  for  this  project  are  available  in  Hetch  Hetchy  Water  and  Power  Appropria- 
tion 33-001,  Project  380,  Building  Maintenance,  Work  Phase  1;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approve  and  authorize  advertisement  for  bids  for 
Hetch  Hetchy  Water  and  Power  Contract  WP-09-R,  Waterproof  and  Coat  Moccasin  Intake  and  Outlet 
Towers,  as  designed  and  recommended  by  staff 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of  FEBRUARY  111997 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


97-0050 


RESOLUTION  NO 


WHEREAS,  The  American  Public  Power  Association  (APPA)  has  made  funds  available  under  the 
Demonstration  of  Energy-Efficient  Developments  Program  (DEED)  for  energy  management  programs  in 
municipal  utilities,  and  Hetch  Hetchy  Water  and  Power  is  a  member  of  the  APPA;  and 

WHEREAS,  the  City  has  prepared  and  approved  an  Energy  Element  to  the  Comprehensive  Plan  of 
the  City  and  County  of  San  Francisco  which  in  part,  calls  for  the  establishment  of  an  energy  management 
program  for  San  Francisco's  private  sector;  and 

WHEREAS,  the  Bureau  of  Energy  Conservation  is  working  to  assess  the  economic  and  technical 
merits  of  various  programs  to  reduce  energy  operating  costs  to  small  business  end  users;  and 

WHEREAS,  the  proposed  funding  will  further  this  important  effort;  and 

WHEREAS,  the  grant  budget  includes  $2,143  in  indirect  costs  and  $22,857  for  salaries  and 
general  operating  expenses;  now,  be  it 

RESOLVED,  that  the  General  Manager  of  the  Public  Utilities  Commission  be  authorized  to  apply 
for,  accept  and  expend  $25,000  in  grant  funding  from  the  APPA  to  continue  it's  private  sector  energy 
management  activities;  and  be  it 

FURTHER  RESOLVED,  that  although  the  City  had  to  previously  submit  the  grant  application  to 
meet  a  deadline,  yet  incurred  no  legal  obligation,  the  Public  Utilities  Commission  does  hereby  ratify  the 
action  previously  taken. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of  FEBRUARY  1  1  1997 


Secretary,  Public  Utilities  Commission 


ies  CommL 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  97-0051 


WHEREAS,  This  Commission  wishes  to  consider  revisions  to  the  Preferred 
Alternative  for  the  Watershed  Management  Plan;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  sets  Tuesday,  March  4,  1997,  at  1:00 
P.M.,  in  Room  402,  1 155  Market  Street,  Fourth  Floor,  as  the  date,  time  and  place  for  a 
special  meeting  to  consider  revisions  to  the  Preferred  Alternative  for  the  Watershed 
Management  Plan  regarding: 

a)  golf  courses,  driving  ranges  and  golf  related  activities; 

b)  routing  of  the  proposed  Bay  Area  Ridge  Trail;  and 

c)  grazing  and  equestrian  uses. 


wtrshd.res 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at 
its  meeting  of 

February  1 1,  1997  


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


97-0052 


RESOLUTION  NO. 


WHEREAS,  An  Agreement  between  the  San  Francisco  Water  Department  and  Westin  Engineering  Inc. 
(Consultant)  was  entered  into  on  May  1 1,  1992  to  develop  a  SCADA  system  Master  Plan  for  an  amount 
not  to  exceed  $637,548;  and 

WHEREAS,  Said  Agreement  was  subsequently  amended  in  order  for  the  Consultant  to  provide  detail 
design  and  bid  evaluation  services,  bringing  the  total  cost  of  the  Agreement  to  $3,136,275  and  extending 
the  term  to  July  3 1 ,  1 997;  and 

WHEREAS,  The  Consultant  has  requested  an  increase  of  the  budget  limit  set  forth  in  the  Agreement  in 
the  amount  of  $1,300,192  on  the  basis  of  scope  changes  and  additions  dating  back  to  the  beginning  of  the 
detailed  design  and  bid  evaluation  phase  of  the  work  ;  and 

WHEREAS,  PUC  Staff  have  reviewed  the  Consultant's  request,  and  concur  that  changes  and  additions 
to  the  scope  of  work  have  occurred,  and  following  negotiations  have  determined  that  the  Consultant  is 
entitled  to  recover  $910,1 14  in  additional  costs;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  authorizes  the  Utilities  Engineering  Bureau  Manager  to  execute 
Amendment  No.  4  to  said  Agreement  increasing  the  budget  limit  of  the  Agreement  by  $910,1 14  to 
$4,046,389. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 


meeting  of 


FEBRUARY  1 1 1997 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO         9  ^  '  0  0  5  3 


WHEREAS,  The  San  Francisco  Water  Department  Water  Supply  and  Treatment 
Division  (WS&TD)  is  responsible  for  the  operation  of  the  Harry  Tracy  Water  Treatment  Plant  and 
delivering  treated  water  to  its  wholesale  and  retail  customers;  and 

WHEREAS,  Furnishing  a  standby  air  blower  will  increase  the  operational  reliability 
of  the  Harry  Tracy  Water  Treatment  Plant;  and 

WHEREAS,  The  environmental  review  under  the  California  Environmental  Quality 
Act  (CEQA)  has  determined  said  project  to  be  categorically  exempt  from  the  CEQA  under  Class  1 , 
1(a),  1  (b)  for  existing  facilities,  maintenance,  and  minor  alternations;  and 

WHEREAS,  The  Public  Utilities  Commission  approved  advertising  for  proposals  for 
San  Francisco  Water  Department  Contract  WD-2196,  Harry  W.  Tracy  Water  Treatment  Plant, 
Standby  Air  Backwash  Blower  System;  the  Contract  was  advertised  on  October  1 1,  1996;  and  on 
December  17,  1996,  four  bids  for  the  aforesaid  contract  were  received  and  publicly  opened;  and, 

WHEREAS,  Funds  for  said  Contract  are  available  in  Project  No.  CUW  161-0,  Index 
Code  521611;  and 

WHEREAS,  Following  applicationof  bid  preferencesas  specifiedunder  Chapter  1 2D 
of  the  Administrative  Code,  the  third  low  bidder,  Schram  Construction,  Inc.,  is  determined  to  be  the 
lowest  responsive  and  responsible  bidder  whose  bid  is  $214,300.00;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  awards  San  Francisco  Water  Department 
Contract  No.  2196  Harry  W.  Tracy  Water  Treatment  Plant,  Standby  Air  Backwash  Blower  System 
to  the  third  low  bidder,  Schram  Construction,  Inc.,  in  the  bid  amount  of  $214,300.00. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of  FEBRUARY  111997 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 


WHEREAS,  The  PUC  has  a  continuing  Capital  Improvement  Program  to  upgrade 
major  facilities  used  in  the  handling  and  treatment  of  wastewater  throughout  the  City;  and 

WHEREAS,  the  Bureau  of  Engineering/DPW  has  advertised  and  received  two 
bids  on  December  4,  1996,  pursuant  to  the  Commission's  adoption  of  resolution  No.  96- 
0237  on  October  8,  1996,  to  advertise  the  Contract  Specification  No.  1 171N,  Channel 
Pump  Station  Variable  Speed  Control  Improvements,  to  replace  the  existing  pump  motor 
controllers,  refurbish  existing  motors,  and  modify  existing  control  systems  in  Channel 
Pump  Station;  and 

WHEREAS,  The  Bureau  of  Engineering  has  determined  that  both  bidders  have 
failed  to  meet  all  the  requirements  of  the  specifications  and  the  insufficient  number  of  bids 
received  did  not  guarantee  the  City  competitive  bid;  and 

WHEREAS,  The  Bureau  of  Engineering  finds  it  necessary  to  repackage  the 
contract  to  meet  the  original  construction  deadlines  by  pre-purchasing  the  major  pieces  of 
equipment,  modifying  the  original  plans  and  Specifications  and  re-advertising  the  contract; 
and 

WHEREAS,  The  Bureau  of  Engineering  finds  it  necessary  to  issue  a  request  for 
proposal  to  pre-qualify  prospective  contractors  to  ensure  the  continued  operation  of  the 
facility  and  avoid  unnecessary  protests  from  unquaUfied  contractors  during  the  bidding 
process  and  after  receipt  of  the  bids;  now  therefore,  be  it 

RESOLVED;  That  the  bids  received  from  Clyde  Steagall,  Inc.  and  M.H. 
Construction  be  rejected  as  non-responsive  and  the  Commission  hereby  approves  the 
request  of  Bureau  of  Engineering  to  repackage  the  Contract  Specification  No.  1 17 IN,  to 
replace  the  existing  pump  motor  controllers,  refurbish  existing  motors,  and  modify  existing 
control  systems  in  Channel  Pump  Station,  and  authorizes  the  Bureau  of  Engineering  to 
prepare  and  advertise  a  pre-purchase  specification,  issue  a  request  for  proposal  to  pre- 
qualify  contractors,  modify  the  plans  and  specifications  and  advertise  for  bids  of  said 


Contract. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  UtiUties 
Commission  at  its  meeting  of  _    FFRRUARY  1  1  1997  . 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO.  97-0055 


WHEREAS,  On  November  12,  1996,  the  Public  Utilities  Commission  approved  the  final  plans  and 
specifications  for  Department  of  Public  Works  Contract  Specificadon  No.  1356N,  'Third  Avenue  Sewer 
Replacement"  to  replace  the  existing  sewers  in  Third  Avenue  between  Anza  Street  and  Geary  Boulevard; 
and 

WHEREAS,  The  Contract  was  adverdsed  on  November  23,  1996;  and 

WHEREAS,  Six  bids  were  received  and  opened  publicly  on  December  11,  1996;  and 

WHEREAS,  Staff  review  of  the  bid  for  responsiveness  and  application  of  bid  preferences  resulted 
in  the  estabhshment  of  Alpine  Construction,  Inc.  as  the  lowest  responsive  bidder;  and 

WHEREAS,  MBE  and  WBE  participation  has  been  approved  by  the  HRC  Contract  Comphance 
Officer  assigned  to  monitor  Sewer  Repair  and  Replacement  contracts;  and 

WHEREAS,  The  Department  of  City  Planning  Office  of  Environmental  Review  has  determined  that 
the  Sewer  Repau*  and  Replacement  program  is  categorically  exempt  from  environmental  review  under  the 
state  Guidelines  implementing  the  California  Environmental  Quality  Act;  and 

WHEREAS,  $123,205.00  for  the  said  Contract  is  available  under  the  R&R  Fund  (Fund 
5C/CPF/R&R);  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  award  of  Department  of  Public  Works 
Contract  1356N,  Third  Avenue  Sewer  Replacement  in  the  amount  of  $123,205.00  to  Alpine  Construction, 
Inc.  as  the  lowest  responsive  bidder. 


/  hereby  certify  that  the  fore  going  resolution  was  adopted  by  the  Public  Utilities  Commission  at 
its  meeting  of     February  11.  1997 


Secretary,  Public  Utilities  rommission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO.  97-0056 


WHEREAS.  On  January  2,  1997,  the  Bureau  of  Street  and  Sewer  Repair  of  the  Department 
of  Public  Works  identified  a  Class  "A"  emergency  condition  on  iT^  Street  between  Church  and 
Sanchez  Streets;  and 

WHEREAS,  The  existing  sewer  had  collapsed,  and  immediate  replacement  was  required  in 
order  to  protect  the  health,  welfare,  and  property  of  the  Citizens  of  San  Francisco;  and 

WHEREAS,  DPW's  Bureau  of  Engineering  prepared  Plans  and  Specifications  for  Contract 
1425N,  Street  Sewer  Replacement"  to  replace  the  existing  18-inch  diameter  sewer  with 

approximately  506'  of  18-inch  diameter  vitrified  clay  pipe  (VCP)  sewer  in  27th  Street  between 
Church  and  Sanchez  Streets;  and 

WHEREAS,  The  cost  of  the  work  is  estimated  at  $165,000  and  funds  for  said  Contract  are 
available  from  the  Sewer  R&R  Fund  (5C/CPF/R&R);  now,  therefore,  be  it 

RESOLVED,  That  this  Commission,  in  accordance  with  the  provisions  of  Section  6.30  of 
the  Administrative  Code  of  the  City  and  County  of  San  Francisco,  hereby  approves  the  Declaration 
of  Emergency  signed  by  the  President  of  the  Commission  on  January  3,  1997;  and  be  it 

FURTHER  RESOLVED,  That  this  Commission  hereby  requests  the  Board  of  Supervisors 
to  Approve  the  expenditure  of  $165,000  for  the  emergency  work  to  replace  the  structurally 
inadequate  sewer  on  27^  Street  between  Church  and  Sanchez  Streets. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities 
Commission  at  its  meeting  of      February  11,  1997 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  97-0057 


WHEREAS,  Property  located  at  525  Golden  Gate  Avenue  is  owned  by  the 
state  of  California;  and 

WHEREAS,  Said  property  has  been  vacant  for  a  number  of  years;  and 

WHEREAS,  The  State  of  California  has  indicated  interest  in  disposing  of  this 
property;  and 

WHEREAS,  The  Mayor's  Office  has  expressed  interest  in  obtaining  this 
property  for  City  use;  and 

WHEREAS,  The  Public  Utilities  Commission  is  in  need  of  office  space  for  its 
various  operations;  and 

WHEREAS,  Other  City  departments  are  potential  tenants  for  such  space  if 
developed  by  the  Public  Utilities;  now,  therefore,  be  it 

RESOLVED,  That  it  is  the  intent  of  the  Public  Utilities  Commission  to  develop 
options  for  the  development  of  this  location;  and  be  it  further 

RESOLVED,  That  staff  is  instructed  to  work  with  the  State  of  California  and 
the  Mayor's  Office  to  assess  and  develop  such  opportunities. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at 
its  meeting  of 

FEBRUARY  1 1 1997 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO.  97-0058 


WHEREAS,  The  City  and  County  of  San  Francisco  owns  certain  real  property  under  the 
jurisdiction  of  the  San  Francisco  Public  Utilities  Commission  in  Santa  Clara  County;  and 

WHEREAS,  Cisco  Systems,  Inc.  has  requested  to  enter  into  an  agreement  for  a  parking 
lot,  utilities,  landscaping  purposes,  and  ingress  and  egress  to  the  Lease  Area;  and 

WHEREAS,  The  City  of  San  Jose  has  determined,  and  completed  an  EIR,  that  the 
project  described  by  the  proposed  agreement  complies  with  the  requirements  of  the  California 
Environmental  Quality  Act  and  BERM  has  reviewed  the  EIR;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  terms  and  conditions  and 
authorizes  the  execution  of  that  certain  forty  (40)  year  Lease  of  approximately  4.41  acres  of 
land  to  Cisco  Systems,  Inc.,  as  Lessee,  for  the  purpose  of  a  parking  lot,  utilities,  landscaping 
purposes,  and  ingress  and  egress  to  and  from  adjacent  buildings  and  driveways  in  the  Lease 
Area  located  in  Santa  Clara  County,  as  set  forth  in  the  Lease  of  certain  real  property  under  the 
jurisdiction  of  the  Public  Utilities  Commission,  as  shown  on  Exhibit  A  of  the  Lease  commencing 
from  the  date  of  final  approval  and  execution  by  the  Board  of  Supervisors  and  Mayor  and 
expiring  forty  (40)  years  from  the  commencement  date  provided  that  the  Lessee  shall  pay  an 
initial  rental  of  $7,488.00  per  month  with  annual  (CPI)  adjustments  not  less  than  2%  or  more 
than  5%  on  the  5th,  10th,  15th,  20th,  25th,  30th,  and  35th  anniversary  of  the  commencement  of 
the  Lease  Term;  and  be  it 

FURTHER  RESOLVED,  That  the  base  rent  can  be  adjusted  on  the  10th,  20th  and  30th 
anniversary  of  the  commencement  of  the  Lease  to  the  then  current  Fair  Market  Rent  at  the 
option  of  either  Party;  and  be  it 

FURTHER  RESOLVED,  That  all  actions  authorized  by  this  resolution  and  heretofore 
taken  by  any  City  official  in  connection  with  such  Agreement  are  hereby  ratified,  approved  and 
confirmed  by  this  Commission;  and  be  it 

FURTHER  RESOLVED,  That  upon  approval  by  this  Commission,  the  General  Manager 
of  Public  Utilities  is  hereby  authorized  and  directed  to  execute  said  Lease. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 


meeting  of 


FEBRUARY  1 1 1997 


Secretary,  Public  Utilities  Commission 


WHEREAS,  The  City  and  County  of  San  Francisco  owns  certain  real  property  under  the 
jurisdiction  of  the  San  Francisco  Public  Utilities  Commission  in  Santa  Clara  County;  and 

WHEREAS,  Air  Products  Manufacturing  Corporation,  a  Delaware  corporation,  has 
requested  to  enter  into  an  agreement  for  maintaining,  repairing  and  replacing  (when  necessary) 
an  8-inch  nitrogen  pipeline;  and 

WHEREAS,  BERM  has  determined,  and  completed  a  certification,  that  the  project 
described  by  the  proposed  agreement  is  categorically  exempt  from  the  requirements  of  the 
California  Environmental  Quality  Act;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  terms  and  conditions  and 
authorizes  the  execution  of  that  certain  Year-to-Year  Lease  of  approximately  100  square  feet  of 
Public  Utilities  Commission  land  to  Air  Products  Manufacturing  Corporation,  as  Lessee,  for  the 
purpose  of  maintaining,  repairing  and  replacing  (when  necessary)  an  8-inch  nitrogen  pipeline, 
as  set  forth  in  the  Lease  of  certain  real  property  under  the  jurisdiction  of  the  Public  Utilities 
Commission,  as  shown  on  ExhibitA  of  the  Lease  commencing  the  later  of  May  1,  1996  or  upon 
execution  following  authorization  and  approval  of  the  PUC  at  an  initial  annual  rental  of  $960.00 
per  year  with  annual  (CPI)  adjustments;  and  be  it 

FURTHER  RESOLVED,  That  all  actions  authorized  by  this  resolution  and  heretofore 
taken  by  any  City  official  in  connection  with  such  Agreement  are  hereby  ratified,  approved  and 
confirmed  by  this  Commission;  and  be  it 

FURTHER  RESOLVED,  That  upon  approval  by  this  Commission,  the  General  Manager 
of  Public  Utilities  is  hereby  authorized  and  directed  to  execute  said  Lease. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 


meeting  of 


FEBRUARY  1 1 1997 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  97-0060 


WHEREAS,  The  Public  Utilities  Commission  is  in  the  process  of  completing  a  Groundwa- 
ter Master  Plan  and  a  Recycled  Water  Master  Plan  which  are  mandated  by  Ordinances  390-91- 
and  391-91  and  Resolutions  389-89  and  612-91  to  search  for  alternate  sources  of  water;  and 


WHEREAS,  The  Groundwater  Master  Plan  has  included  short-term  and  long-term  goals 
and  policies  for  the  development  and  management  of  City's  water  resources;  and 


WHEREAS,  goals  and  policies  identified  in  the  Groundwater  Master  Plan  need  to  be 
expanded  and  carried  out  as  specified;  therefore  be  it 


RESOLVED,  that  this  Commission  authorizes  the  Manager  of  the  Bureau  of  Systems 
Planning  and  Regulatory  Compliance  to  advertise  and  circulate  a  Request  for  Proposal  (RFP)  for 
professional  services  associated  with  the  development  of  the  Groundwater  Master  Plan  Phase  2. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 

meeting  of  FEBRUARY  111997 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO.:  97"0061 


WHEREAS,  On  February  11.  1997  the  Public  Utilities  Commission  met  in 
Executive  Session  to  consider  the  settlement  in  the  case  Robinson  Construction  Co.  v. 
City  and  County  of  San  Francisco,  Santa  Clara  County  Superior  Court  No.  CV-760245; 

WHEREAS.  On  January  27,  1997  the  City  and  Robinson  Construction  Co. 
proposed  a  settlement  which  called  for  the  City  to  pay  the  balance  of  the  original 
contract  price  of  $996,747.69; 

WHEREAS,  The  City  and  Robinson  Construction  Co.  have  tentatively  agreed  to 
settle  this  litigation;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  settlement  of  Robinson 
Construction  Co.  v.  City  and  County  of  San  Francisco  litigation  with  the  City  paying 
$996,747.69;  and  further  authorizes  the  PUC  General  Manager  to  submit  this 
settlement  to  the  Board  of  Supervisors  for  final  approval. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities 
Commission  at  its  meeting  of         FEBRUARY  1 1 1997 


Secretary,  Public  Utilities  Commission 
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1. 


Call  to  Order:  1:10  p.m. 


2.       Roll  Call:  Present  -  President  E.  Dennis  Normandy.  Vice  President 

Victor  G.  Makras,  Commissioner  Robert  K.  Werbe, 
Commissioner  Frank  L.  Cook 

President  Normandy  announced  that  Commissioner  Otsea's  term  had  expired.  He 
directed  staff  to  prepare  a  resolution  in  appreciation  for  her  work  on  the  Commission 
in  the  past  few  years  and  schedule  a  special  event  to  recognize  it. 

Commissioner  Makras  stated  that  the  former  Commissioner  had  contributed  an 
incredible  commitment  of  time  and  energy  to  the  Commission  and  the  City  of  San 
Francisco  and  he  would  like  the  resolution  to  reflect  those  qualities.  Commissioners 
Werbe  and  Cook  commended  her  expertise  on  water  matters. 


3.       Approval  of  Minutes 

Moved  by  Commissioner  Werbe,  seconded  by  Commissioner  Cook,  to  adopt  the 
Minutes  of  the  Budget  Committee  Meeting  of  February  3,  1997  and  the  amended 
Minutes  of  the  Regular  Meeting  of  February  1 1 ,  1996;  passed  (4-0)  by  unanimous 
vote. 


4.  Communications 

No  action  was  taken. 


5.       Introduction  of  Old/Ongoing  Business  by  Commissioners 

Anson  B.  Moran,  General  Manager,  of  Public  Utilities  Commission  reported  on  the 
status  of  old/ongoing  business. 

Commissioner  Makras  directed  staff  to  delete  from  the  list  of  PUC  old/ongoing 
business  Items  9  -  requesting  a  joint  meeting  with  Human  Rights  Commission,  and 
Item  20  -  requesting  procedure  for  retention  of  tapes  of  closed  sessions. 


6.       Introduction  of  New  Business  by  Commissioners 

There  was  no  new  business  introduced  by  Commissioners. 
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7.         Report  of  the  General  Manager 


a.       Report  on  American  Water  Works  Association  Conference. 

Mr.  Moran  reported  on  the  American  Waterworks  Association  conference 
that  he  attended.  The  conference,  attended  by  general  managers  of  large 
water  systems  from  the  United  States  and  Canada,  centered  on  making 
public  utilities  competitive  with  private  utilities.  The  consensus  of  the  group 
was  that  publicly  owned  utilities  were  less  competitive  if  the  system  was  part 
of  a  municipal  government. 

President  Normandy  also  reported  on  the  joint  management  conference 
conducted  by  the  American  Water  Works  Association.  He  commended  Steve 
Leonard  and  Karen  Kubick  for  giving  excellent  presentations  at  the 
conference.  He  also  congratulated  John  Mullane,  Tim  Dayonot  and  Cheryl 
Davis  for  putting  together  a  display  at  the  convention.  President  Normandy 
noted  that  one  of  the  sessions  he  attended  was  related  to  the  department's 
objective  to  establish  a  comprehensive  communications  plan.  He  stressed 
the  value  of  all  PUC  departments  communicating  cohesively  to  the  public. 

Discussion  of  Items  7b  and  7c  were  moved  to  a  later  time. 


8.       Public  Comments 
There  were  none. 


9.       Directing  staff  to  initiate  actions  to  terminate  all  use  by  livestock  of  PUC  owned 
watershed  land  as  quickly  as  is  legally  permissible  under  the  terms  of  the  leases, 
permits  or  other  agreements  under  which  such  use  is  taking  place. 

President  Normandy  recommended  continuing  this  item  to  the  meeting  of  March  1 1 , 
1997  since  the  Commission  has  scheduled  a  hearing  on  March  4,  1997  to  receive 
public  testimony  concerning  the  overall  watershed  management  plan. 

Commissioner  Makras  stated  that  he  supported  continuation  of  the  item  to  receive 
additional  input  from  the  public  and  allow  the  Commission  to  discuss  the  issue  of 
livestock  grazing  as  a  policy  matter.  He  noted  that  he  raised  this  issue  premised  on 
his  goal  to  deliver  clean,  safe  and  on  demand  water  to  customers  and  to  explore 
smart  means  to  manage  the  watershed. 
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Commissioner  Normandy  stated  that  the  Commission  is  cognizant  of  the  issues 
related  to  termination  of  grazing  in  the  watershed.  He  named  those  issues  as 
science,  fire  hazards,  potential  increased  liabilities,  ecological  balance,  vegetation 
management,  risks  to  livelihoods  of  cattle  grazers,  loss  of  revenues  for  the  City, 
additional  management  cost,  and  trail  management.  He  stated  that  given  those 
issues,  the  Commission  must  decide  this  issue  within  its  primary  objective  to  deliver 
clean,  safe,  on  time  water. 

The  following  individuals  commented: 

Kenneth  W.  Tate,  from  the  University  of  California.  Davis,  stated  that  he  would 
comment  on  the  scientific  issue  at  the  March  4th  meeting. 

Sheila  Barry,  Water  Management  Specialist,  of  the  Alameda  Resource  Conservation 
District,  suggested  that  the  Commission  look  at  a  more  comprehensive  watershed 
management  plan  that  identifies  the  source  of  Cryptosporidium.  She  noted  that 
removing  cattle  would  not  eliminate  cryptosprodium. 

George  Gough  of  the  California  Cattlemen's  Association,  and  Nancy  Richardson, 
Santa  Clara  County  Farm  Bureau,  commented  that  there  was  no  conclusive 
evidence  that  cattle  are  primary  contributors  to  the  problems  of  Cryptosporidium. 

Lloyd  Wagstaff,  Land  Acquisition  Manager  for  East  Bay  Regional  Park  District, 
expressed  willingness  to  work  with  the  Commission  in  developing  watershed 
policies. 

The  following  individuals  commented  opposing  the  removal  of  cattle  grazing  in  the 
watershed:  Bill  Maison,  Russ  Fields,  Larry  Williams,  James  Holly,  Bud  Nielsen. 
Connie  Berto  of  Marin  Horse  Council,  Marcia  Patrick  representing  the  California 
State  Horsemen  Association,  and  Bonnie  Davis. 

David  Chatfield,  State  Director  for  Clean  Water  Action,  commented  in  favor  of 
removing  cattle  grazing. 

Commissioner  Cook  moved,  seconded  by  Commissioner  Makras,  to  continue  Item 
9  to  the  meeting  of  March  11.1 997,  passed  (4-0)  unanimously. 


The  Commission  resumed  discussion  of  the  General  Manager's  Report. 
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7.        b.        Presentation  No.  3  -  Regarding  Electric  Power  Deregulation. 

Lawrence  T.  Klein,  General  Manager,  Hetch  Hetchy  Water  &  Power,  gave  a 
presentation  using  electronic  slides.  Mr.  Klein  talked  about  the 
interconnected  western  system  power  pool,  how  the  City  obtains  its  power 
supply  and  transmission  from  that  system,  and  how  it  could  change  due  to 
power  deregulation.  Mr.  Klein  showed  maps  of  the  western  system  and  San 
Francisco's  distribution  system.  There  was  also  discussion  regarding 
transmission  and  generation  issues  that  would  affect  San  Francisco  if  it  were 
identified  as  a  congestion  area. 

c.       Presentation  on  Current  Water  Rates. 

William  H.  Laws,  Rate  Administrator,  gave  a  presentation  regarding  the  rate 
development  process  using  electronic  slides.  Mr.  Laws  discussed  the 
different  schedules  of  rates  applied  to  Water  Department  customers. 

Regarding  the  Olympic  Club  water  purchase,  Joshua  Milstein  of  the  City 
Attorney's  Office,  stated  that  staff  would  recommend  at  the  next  PUC  meeting 
a  volume  charge  that  would  recover  the  City's  cost  for  recharging  water  into 
Lake  Merced  and  also  provide  a  rate  of  return  for  the  City. 

Commissioner  Makras  requested  staff  to  calendar  an  item  to  discuss  leases 
that  provide  free  water  supply  as  part  of  the  lease  and  whether  the 
Commission  should  continue  to  allow  that  provision. 


*********************** 


The  Comriiission  considered  Items  10  and  11  together. 

10.  Authorizing  the  General  Manager  of  Public  Utilities  to  open  the  Sunol  Water  Temple 
to  general  public  access  during  all  regular  business  days  beginning  on  April  1,  1997 
and  to  temporarily  close  the  temple  as  deemed  necessary  during  construction  and 
restoration. 

1 1 .  Authorizing  a  two-year  trial  period  to  open  the  Pulgas  Temple  to  vehicular  access 
during  daylight  hours  on  Sundays;  directing  staff  to  report  to  the  Commission  any 
findings  associated  with  the  pilot  test  and  to  include  recommendations  for  use  of  the 
temple  as  combined  public  use/public  education  area  in  the  Peninsula  Watershed 
Policy  and  Management  Plan.  (Continued  from  the  meeting  of  January  28,  1 997.) 

Commissioner  Makras  recommended  continuing  Items  1 0  and  1 1  to  the  call  of  the 
Chair.  He  stated  that  it  would  be  more  advantageous  if  the  restoration  of  the  Sunol 
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Temple  is  completed  first  and  then  develop  a  program  on  how  we  can  make  these 
temples  accessible  to  the  public. 


Mark  Weinberger  commented  in  favor  of  allowing  vehicular  and  public  access  to  the 
Pulgas  Temple  on  Saturdays.  He  also  requested  the  Commission  to  consider 
illuminating  the  area  with  floodlights. 

Moved  by  Commissioner  Makras,  seconded  by  Commissioner  Werbe,  to  continue 
Items  10  and  11  to  an  unspecified  date  at  the  call  of  the  Chair,  passed  (4-0) 
unanimously. 


********************* 


The  Commission  discussed  Items  12,  13  and  14  together. 

12.  Approving  the  final  plans  and  specifications  for  Contract  Specification  No.  1405N, 
Natoma  Street  Sewer  Replacement,  and  authorizing  advertisement  for  bids. 
(Continued  from  the  meeting  of  February  11,1 997.) 

13.  Approving  the  final  plans  and  specifications  for  Contract  Specification  No.  1421 N, 
Green  Street  Sewer  Replacement,  and  authorizing  advertisement  for  bids. 
(Continued  from  the  meeting  of  February  11,1 997.) 

14.  Approving  the  final  plans  and  specifications  for  Contract  Specification  No.  1422N, 
Lyon  Street  Sewer  Replacement,  and  authorizing  advertisement  for  bids. 
(Continued  from  the  meeting  of  February  11,  1997.) 

Robert  T.  Cockburn,  Manager,  Utilities  Engineering  Bureau,  stated  that  the  MBEAA/BE 
percentage  goals  were  not  reflective  of  the  kinds  of  work  that  subcontractors  do.  Mr. 
Cockburn  explained  that  MBEAA/BE  participation  is  smaller  for  sewer  replacement 
contracts  compared  with  water  pipeline  replacement  contracts  at  the  same  dollar  value. 
Sewer  contracts  require  deeper  trenches  which  increase  the  contract  cost.  He  cited  that 
prime  contractors  do  not  subcontract  excavation  and  pipeline  work  because  they  hold 
these  portions  of  work  for  themselves.   Usually,  surface  work  such  as  trucking  is 
subcontracted. 

Bayard  Fong,  Human  Rights  Compliance  Officer,  presented  a  revised  recommendation  for 
MBEAA/BE  participation  goals  for  the  three  projects.   For  Items  12  and  13,  he  raised  the 
WBE  participation  goals  from  1%  to  2%,  retained  MBE  goal  for  Item  12  at  7.5%  and 
lowered  MBE  goal  for  Item  13  to  zero.  For  Item  14,  he  raised  the  WBE  participation  goal 
from  1%  to  4%  and  the  MBE  goal  from  7.5%  to  10%. 

Commissioner  Makras  stated  that  he  cannot  support  this  recommendation  as  it  does  not 
reflect  the  goals  of  the  Commission  for  MBEAA/BE  participation.  He  said  he  could  not 
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believe  that  a  WBE  firm  could  only  do  $1 ,600  worth  of  work.  He  asked  for  the  names  of 
the  firms  which  stated  that  they  could  only  perform  this  amount  of  work. 

President  Normandy  directed  staff  to  provide  to  the  Commission  a  breakdown  of  the  job  by 
prime  contractors  and  subcontractors,  the  limitation  of  the  jobs,  and  why  the 
subcontractors  could  only  do  so  much. 

Moved  by  Commissioner  Werbe,  seconded  by  Commissioner  Cook,  to  continue  items  • 
numbered  12,  13,  and  14  to  the  next  regular  meeting  of  March  11,  1997,  passed  (4-0) 
unanimously. 


******************* 


15.     Authorizing  a  Cooperative  Agreement  with  the  Bay  Area  Dischargers  Association  for 
participation  in  Step  2  of  the  Central  California  Regional  Water  Recycling  Project. 

Moved  by  Commissioner  Makras,  seconded  by  Commissioner  Werbe,  to  adopt  Item 
15,  passed  (4-0)  unanimously. 

Resolution  No.  97-0062:    Authorizing  the  General  Manager  of  Public  Utilities  to 

enter  into  a  Cooperative  Agreement  with  the  Bay  Area 
Dischargers  Association  for  participation  in  Step  2  of  the 
Central  California  Regional  Water  Recycling  Project  with 
$150,000  for  first  year  funding  of  the  project. 


16.     Authorizing  a  Memorandum  of  Understanding  with  the  Bay  Area  Water  Users 
Association  (BAWUA)  for  the  joint  sponsorship  of  the  Water  Supply  Master  Plan. 

Moved  by  Commissioner  Werbe,  seconded  by  Commissioner  Cook,  to  adopt  Item 
16,  passed  (4-0)  unanimously. 

Resolution  No.  97-0063:    Authorizing  the  General  Manager  of  Public  Utilities  to 

enter  into  a  Memorandum  of  Understanding  with  the  Bay 
Area  Water  Users  Association  (BAWUA)  for  the  joint 
sponsorship  of  the  Water  Supply  Master  Plan. 
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On  recommendation  by  President  Normandy,  Commissioner  Werbe  moved,  seconded  by 
Commissioner  Cook,  to  adopt  Items  numbered  17,  18,  and  19;  passed  (4-0)  unanimously. 

17.  Resolution  No.  97-0064:    Authorizing  the  General  Manager  of  Public  Utilities  to 

execute  a  permit  with  Pacific  Gas  and  Electric  Company, 
for  installing  two  6-inch  diameter  underground  electrical 
conduits  on  a  portion  of  Parcel  1 1 1  -C  of  Bay  Division 
Pipeline  Nos.  3  and  4  right-of-way  located  in  Milpitas, 
Santa  Clara  County. 

18.  Resolution  No.  97-0065:    Authorizing  the  General  Manager  of  Public  Utilities  to 

execute  a  permit  with  Kaiser  Aluminum  &  Chemical 
Corporation  for  soil  sampling  in  the  vicinity  of  the  cow 
pond  for  investigation  of  polychlorinated  biphenyl  (PCB) 
concentration  on  a  portion  of  Parcel  69  of  Pleasanton 
lands  in  Alameda  County. 

19.  Resolution  No.  97-0066:    Authorizing  the  General  Manager  of  Public  Utilities  to 

execute  a  lease  with  Smart  SMR  of  California.  Inc.,  for 
approximately  1 ,555  square  feet  of  land  under  the 
jurisdiction  of  the  Water  Department  located  at  250 
Courtland  Drive  in  San  Bruno,  California  for  the  purpose 
of  vehicular  driveway  access  at  an  initial  annual  rental 
rate  of  $1,200. 


CLOSED  SESSION 


20.  Public  Comments  on  matters  to  be  discussed  in  Closed  Session. 

The  following  individual  commented  on  Item  27  -  Regarding  Regional  Water  Quality 
Board  Complaint  No.  96-145. 

Doug  Biggs,  San  Francisco  Conservation  Corps,  urged  the  Commission  to  apply  a 
portion  of  fine  for  violating  State  standards  toward  their  proposal  for  Crissy  Field. 

21 .  Motion  on  whether  to  assert  the  attorney-client  privilege  regarding  the  matters  listed 
below  as  Conference  with  Legal  Counsel. 

Moved  by  Commissioner  Werbe,  seconded  by  Commissioner  Cook,  to  assert  the 
attorney-client  privilege  regarding  Items  No.  22,  23,  24,  25,  26  and  27;  passed  (4-0) 
unanimously. 
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The  Public  Utilities  Commission  met  in  Closed  Session  from  4:00  P.M.  to  5:50  P.M.  to 
discuss  the  following  matters: 


22.     Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section 
54956.9(a): 

Existing  Litigation:    Local  790  v.  PUC,  San  Francisco  Water  Department, 

Superior  Court  No.  962-456. 

No  action  was  taken  on  Item  22. 


23.     Conference  with  Real  Property  Negotiator  -  Pursuant  to  Government  Code  Section 
54956.8: 

Property:  Portion  of  Parcel  65  in  Sunol,  Alameda  County 

Parties  Negotiating:  CCSF:  Dowd/Milstein/Stewart 

Lessee:  Mission  Valley  Rock 
Under  Negotiation:  Terms 

No  action  was  taken  on  Item  23. 


24.     Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section 
54956. 9(b)(c):  (Berliner) 

Anticipated  Litigation:       As  Defendant 

No  action  was  taken  on  Item  24. 


25.     Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section 
54956.9(b)(c):  (Berliner) 

Anticipated  Litigation:       As  Plaintiff 

No  action  was  taken  on  Item  25. 
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26. 


Conference  with  Legal  Counsel 
54956.9(a);  (Berliner) 


-  Pursuant  to  Government  Code  Section 


Existing  Litigation: 


Chevron  v.  CCSF,  and  CCSF  v.  Standard,  et.al. 
(Chevron). 


Resolution  No.  97-0067:    Rejecting  an  offer  made  by  Chevron  Pipeline  Connpany 

regarding  the  case  Chevron  v.  CCSF,  and  CCSF  v. 
Standard,  et.al. 


Resolution  No.  97-0068:    Recommending  to  the  Regional  Water  Quality  Control 

Board  allocation  of  Administrative  Civil  Liability  fine 
totaling  $300,000. 

The  Public  Utilities  Commission  reconvened  in  public  session. 

28.  Announcement  following  Closed  Session. 

Romaine  A.  Boldridge.  Commission  Secretary,  announced  the  actions  taken  during 
the  Closed  Session. 

Commissioner  Werbe  was  excused  at  5:35  p.m. 

29.  Motion  regarding  whether  to  disclose  the  discussions  during  Closed  Session. 

Moved  by  Commissioner  Cook,  seconded  by  Commissioner  Makras  not  to  disclose 
the  discussion  during  the  Closed  Session;  motion  passed  (3-0)  unanimously. 

Thereupon,  the  meeting  was  adjourned:  5:51  P.M. 


27.     Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section 
54956.9(b)(c): 


Anticipated  Litigation: 


As  Defendant 

Regarding  Regional  Water  Quality  Control  Board 
Complaint  No.  96-145. 


Romaine  A.  Boldridge 
Secretary 
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PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  97^0062 


WHEREAS,  the  San  Francisco  Public  Utilities  Commission  participated  in  the  Step  1 
Feasibility  Study  of  the  Central  California  Regional  Water  Recycling  Project;  and 

WHEREAS,  the  Project  identified  the  potential  to  recycle  approximately  200,000  acre 
feet  of  wastewater  in  the  San  Francisco  Bay  area  and  up  to  450,000  acre  feet  of  wastewater  via 
export  to  other  areas;  and 

WHEREAS,  Step  2  of  the  project  will  focus  on  development  of  a  Regional  Water 
Recycling  Master  Plan  which  will  identify  specific  projects  for  the  enhancement  of  water  supply 
in  the  San  Francisco  Bay  area:  and 

WHEREAS,  the  Bay  Area  Dischargers  Association  is  contracting  with  the  U.S.  Bureau  of 
Reclamation  for  performance  of  the  Step  2  study  which  is  anticipated  to  cost  $3  million,  of 
which  50  %  will  be  the  local  share:  and  therefore  be  it 

RESOLVED,  that  the  Commission  authorizes  the  General  Manager  of  the  PUC  to  enter 
into  a  Cooperative  Agreement  with  the  Bay  Area  Dischargers  Association  for  participation  in 
Step  2  of  the  Central  California  Regional  Water  Recycling  Project  with  $150,000  for  first  year 
funding  of  the  project. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of  FEBRUARY  2  5  1997   


Secretary,  Public  Utilities  Commission 


i 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


97-0063 


RESOLUTION  NO. 


WHEREAS,  A  long  term  Water  Supply  Master  Plan  is  to  the  mutual  benefit  of  the  San 
Francisco  Public  Utilities  Commission  (Commission)  and  Bay  Area  Water  Users  Association 
(BAWUA)  to  ensure  that  a  reliable  supply  of  high  quality  water  will  continue  to  be  provided  to  all  the 
customers  in  the  service  area;  and 

WHEREAS,  In  December  1996,  the  Commission  authorized  its  General  Manager  to  enter  into 
discussions  with  the  BAWUA  General  Manager  leading  to  development  of  a  Memorandum  of 
Understanding  for  the  joint  sponsorship  of  the  Water  Supply  Master  Plan;  and 

WHEREAS,  A  Memorandum  of  Understanding  acceptable  to  both  parties  has  been  developed; 
now,  therefore,  be  it 

RESOLVED,  That  the  San  Francisco  Public  Utilities  Commission  authorizes  its  General 
Manager  to  enter  into  the  Memorandum  of  Understanding  with  the  Bay  Area  Water  Users  Association 
for  the  joint  sponsorship  of  the  Water  Supply  Master  Plan. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 

rrteetingof   rEBRUARY  2  5  1997  


Secretary,  Public  Utilities  CommEsion 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO  97-0064 


WHEREAS,  The  City  and  County  of  San  Francisco  owns  certain  real  property  under  the 
jurisdiction  of  the  San  Francisco  Public  Utilities  Commission  in  Santa  Clara  County;  and 

WHEREAS,  The  Pacific  Gas  and  Electric  Company  has  requested  to  enter  into  an 
agreement  for  installing  two  6-inch  diameter  underground  electrical  conduits  in  the  Permit  Area; 
and 

WHEREAS,  BERM  has  determined,  and  completed  a  certification,  that  the  project 
described  by  the  proposed  permit  is  categorically  exempt  from  the  requirements  of  the 
California  Environmental  Quality  Act;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  terms  and  conditions  and 
authorizes  the  execution  of  that  certain  Permit  (PGE-597-96)  to  Pacific  Gas  and  Electric 
Company,  as  Permittee,  for  the  purpose  of  installing  two  6-inch  diameter  underground  electrical 
conduits  within  the  Permit  Area  located  in  Milpitas,  Santa  Clara  County,  as  set  forth  in  the 
Permit  of  certain  real  property  under  the  jurisdiction  of  the  Public  Utilities  Commission,  as 
shown  on  Exhibit  A-1  of  the  Permit,  commencing  upon  authorization  and  approval  of  said  permit 
by  Commission  and  expiring  upon  oral  or  written  notice  from  City  revoking  this  Permit  provided 
that  the  Permittee  shall  pay  a  $1,800.00  permit  processing  fee,  $700.00  inspection  cost  and 
$2,160.00  annual  use  fee  with  annual  (CP!)  adjustments;  and  be  it 

FURTHER  RESOLVED,  That  all  actions  authorized  by  this  resolution  and  heretofore 
taken  by  any  City  official  in  connection  with  such  Agreement  area  hereby  ratified,  approved  and 
confirmed  by  this  Commission;  and  be 

FURTHER  RESOLVED,  That  upon  approval  by  this  Commission,  the  General  Manager 
of  Public  Utilities  is  hereby  authorized  and  directed  to  execute  said  Permit. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of  FEBRUARY  2  5  1997  


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO.         ^'^  0065 


WHEREAS,  The  City  and  County  of  San  Francisco  owns  certain  real  property  under  the 
jurisdiction  of  the  San  Francisco  Public  Utilities  Commission  in  Alameda  County;  and 

WHEREAS,  Kaiser  Aluminum  &  Chemical  Corporation  has  requested  to  enter  into  an 
agreement  for  collecting  soil  samples  in  the  vicinity  of  the  cow  pond  for  evaluation  of  the  lateral 
and  vertical  extent  of  soils  affected  by  PCBs  in  the  Permit  Area;  and 

WHEREAS,  BERM  has  determined,  and  completed  a  certification,  that  the  project 
described  by  the  proposed  agreement  is  categorically  exempt  from  the  requirements  of  the 
California  Environmental  Quality  Act;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  terms  and  conditions  and 
authorizes  the  execution  of  that  certain  permit  to  Kaiser  Aluminum  &  Chemical  Corporation,  as 
Permittee,  for  the  purpose  of  collecting  soil  samples  in  the  vicinity  of  the  cow  pond  for  evalua- 
tion of  the  lateral  and  vertical  extent  of  soils  affected  by  PCBs  in  the  Permit  Area  located  in 
Alameda  County,  as  set  forth  in  the  permit  of  certain  real  property  under  the  jurisdiction  of  the 
Public  Utilities  Commission,  as  shown  on  Water  Department  Drawing  No.  C-1309,  commenc- 
ing upon  authorization  and  approval  of  said  permit  by  Commission  and  expiring  upon  oral  or 
written  notice  from  City  revoking  this  Permit  provided  that  the  Permittee  shall  pay  a  $1,800.00 
processing  fee;  and  be  it 

FURTHER  RESOLVED,  That  all  actions  authorized  by  this  resolution  and  heretofore 
taken  by  any  City  official  in  connection  with  such  Agreement  are  hereby  ratified,  approved  and 
confirmed  by  this  Commission;  and  be  it 

FURTHER  RESOLVED,  That  upon  approval  by  this  Commission,  the  General  Manager 
of  Public  Utilities  is  hereby  authorized  and  directed  to  execute  said  permit. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 

meeting  of  FEBRUARY  2  5  1997  


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.         9  7  "  0  0  6  6 


WHEREAS,  The  City  and  County  of  San  Francisco  owns  certain  real  property  under  the 
jurisdiction  of  the  San  Francisco  Water  Department  in  the  City  of  San  Bruno,  San  Mateo 
County;  and 

WHEREAS,  SMART  SMR  of  Califronia,  Inc.,  a  Delaware  corporation,  dba  Nextel 
Communication  requested  to  lease  a  1,555  square  foot  parcel  of  real  property  from  the  City  for 
the  purpose  of  vehicular  driveway  access;  and 

WHEREAS,  SFWD  has  determined,  and  completed  a  certification,  that  the  project 
described  by  the  proposed  agreement  is  categorically  exempt  from  the  requirements  of  the 
California  Environmental  Quality  Act;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  terms  and  conditions  and 
authorizes  the  execution  of  that  certain  lease  of  approximately  1,555  square  feet  of  land  to 
SMART  SMR  of  Califronia,  Inc.,  a  Delaware  corporation,  dba  Nextel  Communications,  as 
lessee,  for  the  purpose  of  vehicular  driveway  access  at  an  initial  rental  rate  of  $1 ,200.00  per 
year,  as  set  forth  in  the  lease  of  certain  real  property  under  the  jurisdiction  of  the  Water 
Department,  as  shown  on  Water  Department  Drawing  No.  B-4674-2,  on  a  year-to-year  tenancy 
commencing  upon  authorization  and  approval  of  said  permit  by  Commission  and  terminating 
upon  written  notice  from  either  Party  to  the  other  Party  any  time  prior  to  the  expiration  of  the 
current  term  and  that  if  no  notice  is  given,  the  term  will  renew  for  an  additional  twelve  (12) 
month  period;  and  be  it 

FURTHER  RESOLVED,  That  all  actions  authorized  by  this  resolution  and  heretofore 
taken  by  any  City  ofTicial  in  connection  with  such  Agreement  are  hereby  ratified,  approved  and 
confirmed  by  this  Commission;  and  be  it 

FURTHER  RESOLVED,  That  upon  approval  by  this  Commission,  the  General  Manager 
of  Public  Utilities  is  hereby  authorized  and  directed  to  execute  said  lease. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of  FEBRUARY  2  5  1997   


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  97-0067 


WHEREAS,  The  Chevron  Pipeline  Company  extended  an  offer  to  settle  litigation  in 
Chevron  Pipeline  Co.  v.  CCSF.  which  offer  is  protected  from  disclosure  pursuant  to  the 
California  Evidence  Code;  now,  therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  hereby  rejects  the  offer  from  Chevron 
Pipeline  Company. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at 
its  meeting  of 

February  25,  1997   


Secretary,  Public  Utilities  Commission 


RESOLUTION  OF  THE  PUBLIC  UTILITIES  eOIVlIVllSSlOTS 
City  and  County  of  San  Francisco 

Resolution  No.  97-0068 


WHEREAS,  On  December  2,  1996,  the  Regional  Water  Quality  Control  Board  issued  to  the 
Public  Utilities  Commission  (PUC),  a  complaint  of  administrative  civil  liabiUty  (ACL)  which 
proposes  to  impose  a  fine  of  $300,000;  and 

WHEREAS,  On  January  14,  1997  the  PUC  Commission  passed  a  resolution  recommending 
that  the  City  Attorney  propose  a  settlement  of  the  ACL  fine  to  the  Board  of  Supervisors;  and 

WHEREAS,  A  portion  of  the  fine  which  equals  $36,000  must  be  allocated  to  the  State 
Cleanup  and  Abatement  Account  and  Regional  Board  staff  have  proposed  to  use  $50,000  of  the 
ACL  for  improvements  to  the  NPDES  Permit  Electronic  Reporting  System;  and 

WHEREAS,  The  PUC  Commission  has  the  opportunity  to  recommend  to  the  Regional  Water 
Quality  Control  Board  a  program  or  programs  of  environmental  enhancement  for  the  use  of  the  rest 
of  the  ACL  which  equals  $2 1 4,000;  and 

WHEREAS,  The  environmental  enhancement  programs  should  be  discrete  projects  within 
close  geographical  proximity  of  the  area  where  the  violation  occurred  and  which  can  be  completed 
within  two  years  and  which  either  provides  environmental  restoration,  pollution  prevention,  pollution 
reduction  or  public  education;  however,  the  ACL  fines  cannot  be  used  for  a  project  or  program 
which  is  the  responsibility  of  the  discharger;  and 

WHEREAS,  The  PUC  staff  has  reviewed  at  least  ten  options  for  environmental  enhancement; 
and  therefore,  now  be  it 

RESOLVED,  The  PUC  determines  that  it  will  recommend  to  the  Regional  Water  Quality 
Control  Board  that:'  $36,000  of  the  ACL  fine  be  allocated  to  the  State  Cleanup  and  Abatement 
Account-  $50,000  of  the  ACL  fine  be  aUocated  to  the  Electronic  NPDES  Permit  Reporting  System 
Improvements  which  wiU  be  undertaken  by  the  Friends  of  the  San  Francisco  Estuary;  and  $214,000 
of  the  ACL  fine  will  be  aUocated  to  the  Golden  Gate  National  Parks  Association  to  restore 
approximately  1000  feet  of  pavement  and  rubble  to  dunes  and  natural  shoreline  thereby  providing 
habitat  for  wUdUfe  and  shorebirds,  the  project  wiU  also  entail  an  education  component  in  that  wiU 
involve  AmeriCorps  volunteers  and  4,000  children  and  adult  volunteers. 

1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  PubUc  Utilities  Commission  at  its 

meeting  of        rtBRUARY  2  5  1997  ;  


Secretary,  Public  UtilitiesTommission 
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1.  CaM  to  Order: 


1  : 1  O  p.m. 


4 


2.        Roll  Call:  Present  -  President  E.  Dennis  Normandy,  Vice  President 

Victor  G.  Makras,  Commissioner  Robert  K.  Werbe, 
Commissioner  Frank  L.  Cook 


3.       Public  Hearing  -  To  consider  revisions  to  the  Preferred  Alternative  and  scope  of 
work  for  the  Environmental  Impact  Report  currently  under  v^ay  for  the  Watershed 
Management  Plan. 

Golf  Courses/Driving  Ranges  and  Golf  Course  Related  Activities 

Edv\/ard  Stewart,  Watershed  Resources  Manager,  provided  an  overview  of  the 
watershed  management  planning  process.  He  described  the  preferred  alternative 
adopted  by  the  Commission  for  golf  courses. 

President  Normandy  commented  that  the  Commission  was  reconsidering  the  golf 
course  element  so  that  the  risks  and  benefits  of  including  a  new  golf  course  in  the 
watershed  management  plan  could  be  fully  and  objectively  analyzed. 

The  following  individuals  commented  in  support  of  constructing  a  new  golf  course  in 
the  Peninsula  watershed. 

Supervisor  Mary  Griffin,  San  Mateo  County  Board  of  Supervisors;  Jackie  Landsman 
representing  Senator  Quentin  Kopp;  Pete  Peabody;  Norman  Nutcher;  Robert 
Commins;  Barbara  Koontz,  San  Mateo  County  Golfers  Association;  Paul  Koenig, 
San  Mateo  County  Environmental  Services;  Steve  Schrader  representing  Robert 
Trent  Jones;  Tim  Sullivan;  Helen  Alaimo;  Carol  Tompkins,  San  Mateo  County 
Golfers  Association;  Barbara  Koontz  for  Arnold  Rudstrom  of  San  Mateo  County 
Golfers  Association;  Bernard  Hulihee.  San  Mateo  County  Golfers  Association;  Alfred 
Keriotis;  Peter  Economus;  Nick  Sarles;  and  Jim  Mallett. 

The  following  individuals  commented  against  building  a  new  golf  course: 

Clifford  Greyson.  Member,  Woodside  Town  Council,  District  1;  William  Jackson, 
Mayor,  Town  of  Woodside;  Doug  Nadeau,  Golden  Gate  National  Recreation  Area; 
Lennie  Roberts,  Citizens  Advisory  Council  for  Golden  Gate  National  Recreation 
Area;  Mary  Campbell-Droze;  Norbert  Rapp;  Shirley  Campbell,  Peninsula  Watershed 
Preservation  Society;  Marcia  Pagels;  Bob  Hess;  Jeanne  Dickey.  Town  of  Woodside 
Conservation  and  Environmental  Health  Committee;  Amy  Meyer;  Howard  (last  name 
unknown)  representing  the  Committee  for  Green  Foothills;  Bhan  Huse,  National 
Parks  and  Conservation  Association;  Julia  Bott,  Sierra  Club.  Loma  Prieta  Chapter; 
Jacob  Sigg;  Dr.  W.B.  Friedman;  Pete  Holloran,  California  Native  Plant  Society; 
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Barbara  Deutsch,  North  American  Butterfly  Association,  Ruth  Gravanis,  Richard 
Cole;  Marty  Bookman;  Olive  Mayer;  and  Nina  Eloesser. 

President  Normandy  referred  to  the  two  resolutions  prepared  by  staff:  Resolution 
1A  represents  opening  the  preferred  alternative  to  include  an  additional  golf  course; 
and  1B  reaffirms  the  position  taken  in  the  preferred  alternative  adopted  by  the 
Commission  in  1 995  of  no  new  golf  courses.   He  pointed  out  that  the  vote  of  the 
Commission  should  not  be  construed  as  a  judgement  on  whether  to  build  or  not  to 
build  a  golf  course. 

Commissioner  Makras  commented  that  he  supports  the  motion  to  include  an 
additional  golf  course  in  the  Preferred  Alternative  as  golf  courses  could  improve 
revenue  sources  for  the  City.   He  requested  Mary  Campbell  Droze,  one  of  the 
speakers,  to  provide  to  the  Commission  the  names  of  species  on  the  site  that  could 
be  extinct. 

Moved  by  Commissioner  Cook,  seconded  by  Commissioner  Werbe,  to  adopt  a 
resolution  that  would  include  an  additional  golf  course  in  the  Preferred  Alternative; 
passed  (4-0)  unanimously. 

Resolution  No.  97-0069:    Modifying  the  Preferred  Alternative  adopted  by  the  Public 

Utilities  Commission  on  January  26,  1995  to  include  an 
additional  golf  course  in  the  Southern  Peninsula 
watershed  and  other  golf  related  activities;  and  directing 
the  General  Manager  to  prepare  the  environmental 
impact  reports  for  the  watershed  management  plans  in  a 
manner  that  insures  that  this  modification  of  the 
Preferred  Alternative  is  fully  analyzed  and  disclosed  to 
the  public. 


Routing  of  Proposed  Bay  Area  Ridge  Trail 

Mr.  Stewart  noted  that  the  existing  preferred  alternative  does  not  provide  for  a  new 
interior  trail,  closes  existing  interior  trails  to  the  public,  and  excludes  mountain  bikes. 
Mr.  Stewart  stated  that  the  Commission  was  reconsidering  the  ridge  trail  alignment 
as  requested  by  the  Bay  Area  Ridge  Trail  Council.  National  Park  Service  Golden 
Gate  National  Recreation  Area  and  the  San  Mateo  Country  Trails  Council. 

The  following  individuals  expressed  their  support  for  the  alignment  of  the  Ridge  Trail 
as  proposed  by  the  Bay  Area  Ridge  Trail  Council  through  the  Peninsula  watershed: 
Andrew  Lisac,  Bay  Area  Ridge  Trail  Council;  Adda  Quinn;  George  Sublett;  Christina 
Romano-Puckett;  Jane  Lancaster;  San  Mateo  Trail  Users  Group;  Emily  George;  Tin- 
Lane,  Bay  Area  Ridge  Trail  Council;  Patricia  Dixon;  Jean  Rusmore;  Randy 
Anderson,  Midpeninsula  Regional  Open  Space  District;  Nina  Eloesser;  Doris 
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Lindfors,  Robert  Emert;  Barbara  Weitz;  and  Don  Ramsey,  Ca\iforn\a  Horsemen 
Association. 

The  following  individuals  spoke  against  the  ridge  trail  proposal:  Mary  Campbell 
Droze;  Shirley  Campbell.  Peninsula  Watershed  Preservation  Society;  Jacob  Sigg. 
California  Native  Plant  Society;  Gail  Ciardi;  and  Marty  Bookman.  Peninsula  Carriage 
Driving  Club. 

President  Normandy  referred  to  the  two  resolutions  prepared  by  staff:  Resolution 
2A  reaffirms  the  routing  adopted  by  the  Commission  in  the  preferred  alternative. 
Resolution  2B  modifies  the  preferred  alternative  to  include  the  Bay  Area  Ridge 
Trail's  proposed  trail  alignment  with  respect  to  an  interior  trail. 

Moved  by  Commissioner  Werbe.  seconded  by  Commissioner  Cook,  to  adopt 
Resolution  2A;  passed  (4-0)  unanimously. 

Resolution  No.  97-0070:    Reaffirming  the  Preferred  Alternative  adopted  by  the 

Public  Utilities  commission  on  January  26,  1995  and  that 
no  modifications  are  necessary  with  respect  to  interior 
trails. 


GRAZING  AND  EQUESTRIAN  USE 

Mr.  Stewart  stated  that  this  element  of  the  watershed  plan  was  being  reconsidered 
due  to  concerns  over  waterborne  pathogens,  reservoir  detection  of  pathogens  at  low 
levels,  lack  of  conclusive  science  in  this  area  and  perceived  public  risk  due  to 
waterborne  pathogens. 

Mr.  Moran  noted  that  what  was  being  considered  on  the  table  were  livestock  grazing 
practices  in  the  watershed  and  not  recreational  horseback  riding. 

Steve  Leonard,  Water  Quality  Program  Manager,  stated  that  livestock  grazing  were 
one  of  the  areas  that  could  be  explored  to  reduce  the  risk  of  Cryptosporidium  in  the 
water. 

The  following  individuals  expressed  support  for  livestock  grazing  and  opposition  to 
the  removal  of  grazing  and  equestnan  uses  in  the  watershed:  Dr.  John  Maas, 
University  of  California-Davis;  Dr.  Bert  Johnson.  Professor  of  Medicine  at  Stanford 
University;  Sheila  Barry,  Alameda  County  Resource  Conservation  Distnct;  Dr.  Jim 
Culler  Director  of  Veterinary  Medicine  at  Tulare.  California;  Jack  Roddy;  Bonnie 
Davis-  Barbara  Deutsch.  North  American  Butterfly  Association;  Judy  Etheridge;  Stan 
Garcia-  Larry  Williams;  Debra  Duffer,  Backcountry  Horsemen  of  California,  Ohione 
Riders  Unit-  Don  Rumsey,  California  State  Horsemen  Association;  Bill  Thomas, 
California  Cattlemen's  Association;  Bruce  Blodgett.  Califomia  Farm  Bureau;  George 
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Gough;  Diane  Hicks,  Tim  Lane,  Bay  Area  Ridge  Trail  Council.  Ken  Burger,  East  Bay 
Regional  Park  District;  Ann  Vassar;  Jack  Abraham,  California  State  Horsemen's 
Association;  Shelley  Davis;  and  Jim  Coelho. 

The  following  individuals  commented  against  livestock  grazing  or  equestrian  use: 
Nina  Eloesser;  Clifford  Greyson,  Member,  Woodside  Town  Council-District  1;  Marty 
Bookman;  Rob  Sabots.  Act-Up  Golden  Gate;  and  Tony  Leone,  Gay  and  Lesbian 
Democratic  Club. 

Chris  Romano  Puckett.  and  George  Sublett  of  San  Mateo  County  Mountain  Patrol  ' 
requested  to  give  recreational  equestrians  access  to  watershed  lands. 

President  Normandy  stated  that  the  Commission  takes  seriously  its  mandate  to 
deliver  clean,  safe  water  and  that  they  were  mindful  of  the  need  to  reduce  the  risk  of 
waterborne  pathogens  particularly  for  immune  deficient  customers. 

Commissioner  Makras  commented  that  he  disagreed  with  some  speakers  who 
indicated  that  the  Commission  was  moving  too  fast  with  the  grazing  issue.  He  said 
the  Commission  was  doing  the  best  thing  possible  by  aggressively  looking  at  risk 
reduction.  He  expressed  appreciation  to  those  organizations  who  had  volunteered 
to  help  the  Commission  in  finding  a  solution  to  eliminate,  minimize  or  contain  the  risk 
of  waterborne  pathogens.  He  stated  that  the  solution  should  meet  the  criteria  to 
provide  maximum  water  quality,  maximum  fire  protection  and  maximum  watershed 
protection. 

President  Normandy  stated  that  this  resolution  supersedes  prior  Commission's 
direction  to  calendar  this  item  on  March  11.1 997. 

Moved  by  Commissioner  Werbe.  seconded  by  Commissioner  Cook,  to  adopt  the 
following  resolution;  passed  (4-0)  unanimously: 

Resolution  No.  97-0071 :    At  its  first  regular  meeting  in  May  1 997,  this  Commission 

will  either  reaffirm  its  current  preferred  alternative  which 
allows  rebidding  of  grazing  leases  to  take  effect  on 
November  1,  1997  or  declare  a  moratorium  on  all  cattle 
grazing  on  Public  Utilities  Commission  watershed  lands; 
and  directed  the  General  Manager  of  Public  Utilities  to 
solicit  and  obtain  from  the  Alameda  County  Resource 
Conservation  District  and  the  livestock  industry,  a 
comprehensive  best  management  practices  plan 
designed  specifically  to  include  risk  assessment  and 
monitoring  programs  guarding  against  Cryptosporidium 
and  other  waterborne  pathogens,  and  that  said  plans  be 
submitted  to  this  Commission  no  later  than  April  30, 
1997. 


97-77 


Thereupon,  the  meeting  was  adjourned:  5:30  P.M. 


Secretary 
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PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


97-0069 


RESOLUTION  NO. 


WHEREAS,   The  Public  Utilities  Commission,  on  January  26,  1995,  adopted  a 
Preferred  Alternative  upon  which  Watershed  Management  Policy  and  Plans  and  corresponding 
Environmental  Impact  Reports  were  to  be  prepared  as  the  final  phase  of  the  Watershed  Planning 
Project;  and, 

WHEREAS,   This  Commission,  over  the  past  2  years  since,  has  received  additional 
information  and  has  become  increasingly  aware  of  new  information  related  to  certain  elements  of 
the  Preferred  Alternative;  and, 

WHEREAS,    This  Commission,  at  the  request  of  the  public  has  reconsidered  aspects  of 
the  Preferred  Alternative  relating  to  golfing;  and, 

WHEREAS,   This  Commission  has  heard  further  public  tesfimony  specifically  regarding 
golfing  and  related  activities.  Now,  therefore,  be  it 

RESOLVED,  That  the  Preferred  Alternative,  adopted  by  the  Public  Ufilities  Commission 
on  January  26,  1995,  is  hereby  modified  to  include  an  addifional  golf  course  in  the  Southern 
Peninsula  watershed  and  other  golf  related  acfivifies;  and,  be  it 

FURTHER  RESOLVED,  That  this  Commission  directs  the  General  Manager  to  prepare 
the  environmental  impact  reports  for  the  watershed  management  plans  in  a  manner  that  insures 
that  this  modification  of  the  Preferred  Altemafive  is  fially  analyzed  and  disclosed  to  the  public. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of  MARCH  4199"^  


Secretary,  Public  Utilities  Commission 
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PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


97-0070 


RESOLUTION  NO. 


WHEREAS,    The  Public  Utilities  Commission,  on  January  26,  1995,  adopted  a 
Preferred  Alternative  upon  which  Watershed  Management  Policy  and  Plans  and  corresponding 
Environmental  Impact  Reports  were  to  be  prepared  as  the  final  phase  of  the  Watershed  Planning 
Project;  and, 

WHEREAS,   This  Commission,  over  the  past  2  years  since,  has  received  addhional 
information  and  has  become  increasingly  aware  of  new  information  related  to  certain  elements  of 
the  Preferred  Alternative;  and, 

WHEREAS,    This  Commission,  at  the  request  of  the  public  has  reconsidered  aspects  of 
the  Preferred  Alternative  relating  to  internal  trails;  and 

WHEREAS,    This  Commission  has  heard  fiirther  public  testimony  specifically  regarding 
interior  trails.  Now,  therefore,  be  it 

RESOLVED,  That  the  Preferred  Altemafive,  adopted  by  the  Public  Utilities  Commission 
on  January  26,  1995,  is  hereby  reaffirmed  and  that  no  modifications  are  necessary  with  respect 
to  interior  trails. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of  MARCH        4  1997  


Secretary,  Public  Utilities  Commission 
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PUBLIC  UTILITIES  OOMMISSIOIM 

City  and  County  of  San  Francisco 


RESOLUTION  NO. 


97-0071 


WHEREAS,    The  Public  Utilities  Commission,  on  January  26,  1995,  adopted  a 
Preferred  Alternative  upon  which  Watershed  Management  Policy  and  Plans  and  corresponding 
Environmental  Impact  Reports  were  to  be  prepared  as  the  final  phase  of  the  Watershed  Planning 
Project;  and, 

WHEREAS,    This  Commission,  over  the  past  2  years  since,  has  received  additional 
information  and  has  become  increasingly  aware  of  new  information  related  to  certain  elements  of 
the  Preferred  Alternative;  and, 

WHEREAS,   This  Commission,  at  the  request  of  the  public  has  reconsidered  aspects  of 
the  Preferred  Alternative  relating  to  livestock  grazing;  and, 

WHEREAS,  This  Commission  desires  to  determine  the  risks  associated  with  various 
grazing  practices;  and, 

WHEREAS,  This  Commission  recognizes  that  the  livestock  industry  may  be  able  to 
provide  improved  management  practices  that  would  reduce  the  risk  of  waterbome  pathogens; 
and, 

WHEREAS,    This  Commission  has  heard  further  public  testimony  specifically  regarding 
livestock  grazing.  Now,  therefore,  be  it 

RESOLVED,  That  at  its  first  regular  meeting  in  May,  1997,  this  Commission  will  either 
reaffirm  its  current  preferred  alternative  which  allows  rebidding  of  grazing  leases  to  take  effect 
on  November  1,  1997,  OR  declare  a  moratorium  on  all  cattle  grazing  on  Public  Utilities 
Commission  watershed  lands;  and  be  it 

FURTHER  RESOLVED,  That  in  the  interim,  this  Commission  directs  the  General 
Manager  to  solicit  and  obtain  from  the  Alameda  County  Resource  Conservation  District  and  the 
livestock  industry,  a  comprehensive  best  management  practices  plan  designed  specifically  to 
include  risk  assessment  and  monitoring  programs  guarding  against  Cryptosporidium  and  other 
waterbome  pathogens,  and  that  said  plans  be  submitted  to  this  Commission  no  later  than  April 
30,  1997. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of  MARCH        4  1997   


Secretary,  Public  Utilities  Commission 
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1.  Cal/  to  Order;  1 :20  P.M. 

2.        Roll  Call:  Present  -  President  E.  Dennis  Nornnandy,  Vice  President 

Victor  G.  Makras,  Commissioner  Robert  K.  Werbe, 
Commissioner  Frank  L.  Cook 


THE  MEETING  STARTED  WITH  THE  1 :00  P.M.  REGULAR  AGENDA. 


10.     Approval  of  Minutes 

On  motion  by  Commissioner  Cook  seconded  by  Commissioner  Werbe,  the  Minutes 
of  the  Regular  Meeting  of  January  28,  1997  were  approved  (4-0)  by  unanimous 
vote. 


1 1 .  Communications 

No  action  was  taken. 


12.     Introduction  of  Old/Ongoing  Business  by  Commissioners 
Chevron 

On  motion  by  Commissioner  Makras,  seconded  by  Commissioner  Werbe,  the 
Commission  voted  unanimously  to  make  the  City  Attorney's  opinion  regarding 
Chevron's  campaign  contributions  a  public  document. 

MBE/WBE 

Commissioner  Makras  suggested  calendaring  an  item  that  would  maximize  the  MBE 
and  WBE  participation  in  PUC  contracts.  He  stated  that  his  goal  was  to  increase  the 
MBEAA/BE  participation  by  50%  this  year  and  increase  it  again  next  year  based 
upon  the  success  of  the  new  goals.  He  requested  that  the  General  Manager  write  a 
letter  to  the  Human  Rights  Commission  advising  them  of  the  Commission's  intent. 

525  Golden  Gate 

President  Normandy  requested  an  update  on  the  efforts  to  acquire  525  Golden  Gate 
Avenue.  Garrett  Dowd,  Manager,  Bureau  of  Commercial  Land  Management, 
reported  that  an  "option  to  purchase"  agreement  had  been  submitted  with  the  State. 
The  option  was  based  upon  a  $1  purchase  price  in  which  the  City  would  assume 
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demolition  and  remediation  costs.    Mr.  Dowd  noted  that  he  would  be  attendmg  a 
meeting  today  with  the  representatives  from  the  Mayor's  Office,  the  City  Attorney's 
Office  and  the  Department  of  Real  Estate  to  discuss  how  the  project  would  be 
financed  and  who  would  be  the  key  parties  to  the  agreement. 

Commissioner  Makras  suggested  finding  out  whether  there  was  any  report  of  soil 
contamination  at  that  site. 


13.     Introduction  of  New  Business  by  Commissioners 

There  was  no  new  business  introduced  by  Commissioners. 


14.     Report  of  the  General  Manager 

a.  Moscone  Convention  Center  Street  Furniture 

Jacob  Szeto,  Project  Manager  for  the  Department  of  Public  Work's  Decaux 
Toilet  and  Public  Service  Kiosk  Program,  described  the  project  of  retrofitting 
the  street  in  front  of  Moscone  Center.   He  stated  that  JC  Decaux  United 
Street  Furniture  would  be  donating  street  furniture  that  includes  streetlights, 
benches  and  street  signs  at  no  cost  to  the  City.  He  said  installation  and 
maintenance  would  be  conducted  by  Decaux.  Lawrence  T.  Klein,  General 
Manager  of  Hetch  Hetchy  Water  &  Power,  stated  that  the  City  would  provide 
power  for  these  streetlights  as  it  does  now. 

b.  Presentation  No.  4  -  Regarding  Electric  Power  Deregulation 

Thomas  M.  Berliner,  Utilities  General  Counsel,  discussed  the  existing 
structure  of  the  Federal  Energy  Regulatory  Commission  and  the  California 
Public  Utilities  Commission  and  corresponding  jurisdictions  over  restructuring 
issues  involving  stranded  costs,  transmission,  reciprocity  for  access,  and 
distribution. 

Laurie  Park,  Hetch  Hetchy  Water  and  Power  Resource  Manager,  discussed 
issues  of  concern  to  the  City  and  County  of  San  Francisco  such  as  existing 
contracts  with  PG&E,  congestion  management,  transmission 
access/expansion,  retail  rates,  divestiture,  and  direct  access  to  customers. 

Commissioner  Makras  requested  that  staff  provide  to  the  Commission  a 
summary  of  the  contract  between  the  City  and  County  of  San  Francisco  and 
Pacific  Gas  &  Electric  Company  (PG&E)  and  request  PG&E  to  prepare  a 
summary  of  their  own  intepretation  of  the  contract. 
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c.  Sewer  Rate  Presentation 

Ann  Carey  from  the  Clean  Water  Enterprise  gave  a  presentation  using 
electronic  slides  concerning  the  sewer  rate  development  process  and  the 
existing  sewer  rate  structure. 

d.  Clean  Water  Program  Planning 

Anson  B.  Moran,  General  Manager  of  Public  Utilities,  reported  that  the  Cleari 
Water  Enterprise  had  complied  with  all  its  permits  on  March  4,  1997. 

Mr.  Moran  mentioned  that  staff  was  in  the  process  of  planning  an  upcoming 
event  in  September  1997  to  celebrate  the  25th  anniversary  of  the  Clean 
Water  Program. 

e.  Communications  Plan  Update 

Timothy  M.  Dayonot,  Manager,  Government  &  Public  Affairs,  gave  a  status 
report  on  the  communications  plan  using  electronic  slides.  Mr.  Dayonot 
discussed  the  various  outreach  activities  staff  had  undertaken  to  improve 
communications  with  the  community,  industry  and  the  media.  Those 
activities  included  display  exhibits  at  the  American  Water  Works  Association 
(AWWA)  Conference  and  the  San  Francisco  Main  Library,  and  the  formation 
of  a  community  advisory  group  for  the  Sunol  Temple  Restoration  Project. 


15.     Public  Comments 
There  were  none. 


REGULAR 


16.     Authorizing  Modification  No.  5  to  the  agreement  with  Hooper,  Hooper,  Owen  and 
Gould. 

Moved  by  Commissioner  Werbe.  seconded  by  Commissioner  Cook,  to  adopt  Item 
16,  passed  (4-0)  unanimously. 

Resolution  No.  97-0072:    Authorizing  the  General  Manager  of  Public  Utilities  to 

execute  Modification  No.  5  to  the  agreement  with 
Hooper,  Hooper,  Owen  and  Gould,  extending  the 
contract  to  April  30,  1997  at  no  additional  cost. 
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17.       Authorizing  Amendment  No.  7  to  the  professional  services  agreement  with  Camp 
Dresser  &  McKee.  Inc.. 


Moved  by  Commissioner  Werbe.  seconded  by  Commissioner  Cook,  to  adopt  Item 
17,  passed  (4-0)  unanimously. 

Resolution  No.  97-0073:    Authorizing  the  Manager  of  Water  Quality  to  execute 

Amendment  No.  7  to  the  professional  services 
agreement  with  Camp  Dresser  &  McKee,  Inc.  to  perform 
Water  Quality  Planning  studies,  extending  the  completion 
date  to  December  31,  1997  at  no  additional  cost. 


On  motion  made  by  Commissioner  Werbe,  seconded  by  Commissioner  Cook,  the  following 
Items  numbered  18,  19,  20,  21  and  24  were  continued  to  March  25,  1997;  passed  (4-0) 
unanimously. 

Regarding  Item  Nos.  18,  19,  and  20,  Commissioner  Makras  reiterated  his  requested  staff 
to  submit  the  name  of  those  subcontractors  who  indicated  that  they  could  only  do  1%  of 
the  contracts. 

18.  Approving  the  final  plans  and  specifications  for  Contract  Specification  No.  1405N, 
Natoma  Street  Sewer  Replacement,  and  authorizing  advertisement  for  bids. 

19.  Approving  the  final  plans  and  specifications  for  Contract  Specification  No.  1421 N, 
Green  Street  Sewer  Replacement,  and  authorizing  advertisement  for  bids. 

20.  Approving  the  final  plans  and  specifications  for  Contract  Specification  No.  1422N, 
Lyon  Street  Sewer  Replacement,  and  authorizing  advertisement  for  bids. 

21.  Authorizing  the  Manager  of  Utilities  Engineering  to  expedite  construction  of  new 
wastewater  utility  lines  and  facilities  with  total  project  cost  not  to  exceed  $800,000 
by  advertising  for  bid  to  pre-purchase  construction  materials  needed,  and 
advertising  for  bids  to  construct  the  wastewater  utility  lines  and  facilities  as  per 
agreement  with  the  U.S.  Department  of  Interior/National  Park  Service. 

24.     Approving  a  1 2-month  contract  time  extension  to  Contract  CTPW  #96000087  with 

Public  Affairs  Management  to  assist  the  Utilities  Engineering  Bureau  of  the  Recycled 
Water  Public  education  program. 


****************************** 
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22.        Authorizing  professional  services  agreements  with  CH2M  HiJl,  Montgomery  Watson, 
and  Olivia  Chen  Consultants  Engineering  Joint  Venture  to  provide  engineering 
services  for  Phase  I  of  the  Recycled  Water  Master  Plan. 

Commissioner  Werbe  asked  why  the  price  was  not  included  in  the  evaluation  of  the 
proposals.   Robert  T.  Cockburn,  Manager  of  the  Utilities  Engineering  Bureau, 
responded  that  price  is  normally  considered  after  a  firm  has  been  decided  as  the 
best  firm  based  on  technical  capabilities.  Karen  Kubick  stated  that  staff  requested 
cost  proposals  at  the  time  of  the  interview  and  the  consultant  which  staff  has 
recommended  was  $400,000  less  than  the  other  firms. 

Commissioner  Makras  stated  that  since  all  of  the  top  three  teams  were  qualified, 
staff  should  negotiate  with  all  three  to  get  the  best  price  for  the  contract. 

Commissioner  Cook  moved  to  adopt  the  resolution  as  submitted  by  staff.  The 
motion  died  for  lack  of  a  second. 

Moved  by  Commissioner  Makras,  seconded  by  Commissioner  Werbe.  to  adopt  Item 
22,  and  direct  staff  to  negotiate  the  best  price  with  two  of  the  three  qualified  firms; 
passed  (4-0)  unanimously. 

Resolution  No.  97-0074:    Authorizing  the  Manager  of  Utilities  Engineering  to 

negotiate  with  two  of  the  three  short  listed  firms  or  teams 
to  obtain  the  best  price,  and  to  execute  an  agreement 
with  the  lowest  priced  firm  or  team  to  provide  engineering 
services  for  Phase  I  of  the  Recycled  Water  Master  Plan. 


23.     Accepting  the  work  performed  under  San  Francisco  Water  Department  Contract  No. 
WD-2148,  Alameda  Creek  Diversion  Dam  -  Sluice  Gates  as  complete;  approving 
Contract  Modification  No.  1  in  the  credit  amount  of  $15,003.50;  extending  contract 
completion  time  from  October  9,  1994  to  October  14,  1994;  and  approving  final 
payment  to  the  contractor,  San  Luis  Construction  in  the  amount  of  $1 00.00. 

Commissioner  Werbe  moved,  seconded  by  Commissioner  Cook,  to  adopt  Item  23. 

Commissioner  Makras  suggested  continuing  this  item  to  allow  him  to  explore 
options  for  the  Commission  to  take  in  cases  where  a  contractor  does  not  meet  the 
MBE  goals  set  for  a  contract.  The  MBE  goal  set  for  this  contract  was  21%  and  the 
contractor  achieved  8.9%. 

Bayard  Fong,  Compliance  Officer  of  the  Human  Rights  Commission,  stated  that  the 
department  could  request  the  Human  Rights  Commission  to  investigate  why  the 
goals  were  not  met.  He  also  mentioned  some  remedies  a  department  could  pursue 
if  they  determine  bad  faith  compliance  on  the  part  of  the  contractor. 
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Commissioner  Werbe  withdrew  his  motion. 

Moved  by  Commissioner  Makras,  seconded  by  Commissioner  Cook,  to  continue 
Item  23  to  the  next  regular  meeting  on  March  25,  1997;  passed  (4-0)  unanimously. 

25.     Authorizing  an  agreement  with  the  Olympic  Club  for  the  sale  of  water  for  recharge  of 
the  Westside  Groundwater  Basin  through  Lake  Merced.  (Continued  from  the 
meeting  of  February  1 1,  1997.) 

Moved  by  Commissioner  Werbe,  seconded  by  Commissioner  Makras,  to  adopt  Item 
25,  passed  (4-0)  unanimously. 

Resolution  No.  97-0075:    Authorizing  the  General  Manager  of  Public  Utilities  to 

execute  an  application  and  agreement  with  the  Olympic 
Club  for  the  sale  of  water  at  a  cost  of  $0.78/Ccf  for 
recharge  of  the  Westside  Groundwater  Basin  through 
Lake  Merced. 


26.     Authorizing  a  Memorandum  of  Understanding  with  the  City  and  County  of  San 

Francisco  Department  of  Telecommunications  and  Information  Services  (DTIS),  for 
installation  of  a  new  800  MHZ  radio  system  and  a  new  800  MHZ  mobile  data  radio 
system  at  various  locations  in  San  Francisco. 

Moved  by  Commissioner  Makras,  seconded  by  Commissioner  Werbe,  to  adopt  Item 
26,  passed  (4-0)  unanimously. 

Resolution  No.  97-0076:    Authorizing  the  General  Manager  of  Public  Utilities  to 

execute  a  Memorandum  of  Understanding  with  the  City 
and  County  of  San  Francisco  Department  of 
Telecommunications  and  Information  Services  (DTIS), 
for  installation  of  a  new  800  MHZ  radio  system  and  a 
new  800  MHZ  mobile  data  radio  system  at  various 
locations  in  San  Francisco. 
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CLOSED  SESSION 


3.       Public  Comments  on  matters  to  be  discussed  in  Closed  Session. 
There  were  none. 


4.       Motion  on  whether  to  assert  the  attorney-client  privilege  regarding  the  matters  listed 
below  as  Conference  with  Legal  Counsel. 

Moved  by  Commissioner  Makras,  seconded  by  Commissioner  Cook,  to  assert  the 
attorney-client  privilege  regarding  the  matters  listed  below  as  Conference  with  Legal 
Counsel;  passed  (4-0)  unanimously. 


The  Public  Utilities  Commission  met  in  Closed  Session  from  3:15  P.M.  to  4:15  P.M.  to 
discuss  the  following  matters: 


5.       Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section 
54956.9(a): 

Existing  Litigation:  Chevron  v.  CCSF,  and  CCSF  v.  Standard,  et.al.  (Chevron). 
No  action  was  taken  on  Item  5. 


6.       Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section 
54956.9(a): 

Existing  Litigation:    Bay  Delta  Hearing  D-1630. 
No  action  was  taken  on  Item  6. 
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7. 


Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section 
54956.9(a): 


Existing  Litigation:    Harold  Morgan  v.  CCSF.  Superior  Court  No.  962-629. 

Moved  by  Commissioner  Makras,  seconded  by  Commissioner  Werbe,  to  approve  a 
settlement  for  Item  7;  passed  (4-0)  unanimously. 

Resolution  No.  97-0077:    Recommending  that  the  Board  of  Supervisors  resolve 

and  settle  the  claim  in  the  case  of  Harold  Morgan  v. 
CCSF,  Superior  Court  No.  962-269. 


THE  PUBLIC  UTILITIES  COMMISSION  RECONVENED  IN  PUBLIC  SESSION, 


8.  Announcement  following  Closed  Session. 

Romaine  A.  Boldridge,  Commission  Secretary,  announced  the  actions  taken  during 
the  Closed  Session. 

9.  Motion  regarding  v\/hether  to  disclose  the  discussions  during  Closed  Session. 

Moved  by  Commissioner  Werbe,  seconded  by  Commissioner  Cook,  not  to  disclose 
the  discussion  during  the  Closed  Session;  passed  (4-0)  unanimously. 

Thereupon,  the  meeting  was  adjourned:  4:17  P.M. 


Romaine  A.  Boldridge 
Secretary 
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PUBLIC  UTILITIES  COMMISSION 

Ciiy  and  County  of  San  Francisco 


RESOLUTION  NO.  97-0072 


WHEREAS,  The  Commission  and  Hooper,  Hooper,  Owen  &  Gould  entered  into  that 
certain  Agreement  dated  December  10,  1992  whereby  Hooper,  Hooper,  Owen  &  Gould  would 
perform  lobbyist  services  for  assistance  with  federal  water  and  energy  matters;  and 

WHEREAS,  PUC  has  previously  approved  continued  services  of  Hooper,  Hooper,  Owen 
&  Gould  based  on  a  yearly  retainer  of  $180,000;  and 

WHEREAS,  PUC  has  previously  approved  funding  for  out  of  town  travel  at  $25,000  per 
year;  and 

'v 

WHEREAS,  An  additional  extension  is  needed  to  continue  the  services  of  this  firm  of 
Hooper,  Hooper,  Owen  &  Gould  for  an  additional  two  month  period  while  the  Mayor's  Office 
investigates  the  issue  of  lobbyists  citywide;  now,  therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  hereby  agrees  to  the  extension  to  the 
Agreement  with  Hooper,  Hooper,  Owen  &  Gould  to  April  30,  1997;  and,  be  it 

FURTHER  RESOLVED,  That  the  Commission  hereby  authorizes  the  General  Manager 
of  the  Public  Utilities  Commission  to  execute  the  Fifth  Amendment  to  Agreement  with  Hooper, 
Hooper,  Owen  &  Gould. 

HO1 1409 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  PubUc  UtiUties  Commission  at  its 

^^^t'^s  of  MARCH    1  1  1997  


Secretary,  Public  Utilities  Commission 


RESOLUTION  NO. 


97-0073 


WHEREAS,  Under  Resolution  No.  92-0162,  adopted  on  March  14, 1989,  the  Public  Utilities  Commission  authorized  the 
General  Manager  of  the  San  Francisco  Water  Department  to  enter  a  Professional  Services  Agreement  with  Camp  Dresser  and 
McKee,  Inc.  for  the  performance  of  Water  Quality  Planning  studies;  and 

WHEIREAS,  Under  the  original  Agreement,  Camp  Dresser  and  McKee,  Inc.  successflilly  completed  an  evaluation  of  water 
quality  data  and  regulatory  issues,  and  developed  protocol  for  the  required  studies;  and 

WHEREAS,  Under  Amendments  1  and  2,  Camp  Dresser  and  McKee  successfully  completed  the  siting  study  for  the 
treatment  plant  required  to  filter  the  Hetch  Hetchy  water,  and  refurbished  the  City's  pilot  plant  in  preparation  of  the 
ensuing  water  quality  studies;  and 

WHEREAS,  The  original  Agreement  provides  the  City  with  the  option  to  negotiate  with  Camp  Dresser  and  McKee,  Inc. 
the  performance  of  work  associated  with  the  collection  and  analysis  of  water  quality  data  and  recommendations  leading  to 
compliance  with  Federal  and  State  regulations;  and 

WHEREAS,  Under  Amendment  3,  Canp  Dresser  and  McKee  has  performed  treatability  studies  on  the  Hetch  Hetchy  and 
Alameda  water  sources,  has  conducted  geological  investigations  at  the  preferred  site  for  the  Hetch  Hetchy  Treatment  Plant 
in  Sunol,  and  has  revised  the  safe  yield  estimates  for  the  City's  Peninsula  and  Alameda  water  sources,  for  an  amount  not 
to  exceed  $2,863,475;  and 

WHEREAS,  Under  Amendment  4,  the  contract  was  extended  to  October  1 ,  1995  at  no  additional  cost  to  complete  the 
ongoing  Phase  4  work  and  provide  process  support  in  response  to  the  SVWTP  treatment  failure;  and 

WHEREAS,  Under  Amendment  5,  the  contract  was  extended  again  to  December  3 1 , 1995  at  no  additional  cost  to  conduct 
additional  water  quality  studies  when  the  need  arose;  and 

WHEREAS,  Under  Amendment  6,  the  contract  was  extended  to  April  20,  1997  at  a  cost  not  to  exceed  $950,000  to 
continue  water  quality  treatability  studies  and  transfer  pilot  scale  testing  to  full  scale  operations;  and 

WHEREAS,  The  extension  of  the  Agreement  is  required  to  allow  Water  Quality  Division  to  complete  the  tasks  under 
Phase  5  in  a  manner  that  will  be  responsive  to  the  DHS  Compliance  Order  and  will  maximize  the  benefit  to  the  SFPUC;  and 
therefore  be  it 

RESOLVED,  That  the  Manager  of  the  Water  Quality  Division  is  hereby  authorize  to  execute  the  Amendment  No.7  to  the 
Professional  Services  Agreement  with  Camp  Dresser  &  McKee,  Inc.  for  Water  Quality  Planning  Studies  to  extend  the 
completion  date  to  December  31,  1997,  at  no  additional  cost. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of  MARCH     1  1  1997   


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO.  97-0074 


WHEREAS,  This  Commission  adopted  Resolution  No.  96-0242  on  October  22,  1996 
authorizing  the  UEB  Manager  to  request  proposals  from  interested  firms  to  provide  Recycled 
Water  Master  Plan  Phase  I  predesign  engineering  services  to  the  Public  Utilities  Commission  for 
a  one  year  period;  and 

WHEREAS,  In  response  to  the  request,  four  firms  submitted  proposals  which  were 
thoroughly  evaluated  in  accordance  with  PUC  procedures  by  a  consultant  selection  committee; 
and 

WHEREAS,  The  consultant  selection  committee  evaluated  the  written  proposals,  short 
listed  three  consultant  teams  and  interviewed,  scored,  and  ranked  the  short  listed  teams  as 
follows: 

1.  CH2MHill,  Montgomery  Watson,  Olivia  Chen  Consultants,  a  Joint  Venture; 

2.  Metcalf  &  Eddy  ZDS  WA,  a  Joint  Venture 

3.  Black  and  Veatch;  and 

WHEREAS,  This  Commission  wishes  to  obtain  the  best  price  for  the  work  from  a 
qualified  firm  or  team;  and 

WHEREAS,  The  Commission  has  authorized  a  $1.8  million  request  for  supplemental 
appropriation  to  fund  the  predesign  of  treatment,  storage,  and  distribution  Phase  I  facilities  from 
Clean  Water  Enterprise  Sewer  Revenue  Bonds  Series  1988-B;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  the  Manager  of  the  Utilities 
Engineering  Bureau  to  negotiate  with  two  of  the  three  short  listed  firms  or  teams  to  obtain  the 
best  price,  and  to  execute  an  agreement  with  the  lowest  priced  firm  or  team  to  provide 
engineering  services  for  a  period  of  one  year. 


g:home/shared/agenda/recycl.res 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at 
its  meeting  of 

March  11,  1997 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


97-0075 


RESOLUTION  NO. 


WHEREAS,  The  Olympic  Club  pumps  water  from  underlying  aquifer  of  the  Westside  Groundwa- 
ter Basin  to  irrigate  its  golf  courses;  and 

WHEREAS,  recent  studies  by  PUC's  consultants  have  indicated  that  there  may  be  a  direct  link 
between  the  lowering  of  water  level  in  Lake  Merced  and  groundwater  pumping  by  its  surrounding  cities, 
golf  courses,  and  cemeteries;  and 

WHEREAS,  the  Olympic  Club  desires  to  expand  its  golf  course  by  adding  six  new  holes;  and 

WHEREAS,  the  Olympic  Club  was  required  to  obtain  a  permit  from  the  California  Coastal 
Commission  for  compliance  with  the  Coastal  Zone  Management  Act, 

WHEREAS,  the  California  Coastal  Commission  approved  Olympic  Club's  Permit  application 
No.  1-95-62  with  stipulation  that  the  Olympic  Club  is  required  to  purchase  water  from  the  San  Francisco 
Water  Department  solely  for  the  purpose  to  offset  the  additional  groundwater  pumping  associated  with  the 
six  new  golf  holes;  and 

WHEREAS,  the  term  of  the  water  purchase  will  expire  when  the  Olympic  Club  receives  tertiary 
recycled  water  from  the  City  of  Daly  to  irrigate  its  golf  course;  and  therefore  be  it 

RESOLVED,  That  this  Commission  authorizes  the  General  Manager  to  execute  an  application  and 
agreement  with  the  Olympic  Club  for  the  sale  of  water  at  a  cost  of  $0.78/Ccf  for  recharge  of  the  Westside 
Groundwater  Basin  through  Lake  Merced. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of  MARCH  111997 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO  97-0076 


WHEREAS,  The  City  and  County  of  San  Francisco  owns  certain  real  property  under  the 
jurisdiction  of  the  San  Francisco  Public  Utilities  Commission  (PUC)  in  the  City  and  County  of 
San  Francisco;  and 

WHEREAS,  Department  of  Telecommunications  and  Information  Services  (DTIS),  a 
department  of  the  City,  requested  to  enter  into  a  MOD  to  replace  their  existing  radio  system  with 
a  new  800  MHZ  trunked  radio  system  and  a  new  800  MHZ  mobile  data  radio  system  which  will 
include  the  installation  of  new  transceiver  units,  antennas,  microwave  dishes,  shelters, 
emergency  generators,  with  appropriate  fuel  supplies,  and  related  facilities;  and 

WHEREAS,  BERM  has  determined,  and  completed  a  certification,  that  the  project 
described  by  the  proposed  agreement  is  categorically  exempt  from  the  requirements  of  the 
California  Environmental  Quality  Act;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  terms  and  conditions  and 
authorizes  the  execution  of  that  certain  MOU  between  the  Public  Utilities  Commission  (PUC) 
and  the  Department  of  Telecommunications  and  Information  Services  (DTIS),  a  department  of 
the  City,  for  the  purpose  of  replacing  an  existing  radio  system  with  a  new  800  MHZ  trunked 
radio  system  and  a  new  800  MHZ  mobile  data  radio  system  to  benefit  the  City's  Police,  Fire, 
Public  Health,  Sheriff,  Parking  and  Traffic,  Water,  and  Recreation  and  Parks  Departments 
commencing  upon  execution  following  authorization  and  approval  of  the  PUC  and  expiring 
twenty  (20)  years  from  the  commencement  date;  and  be  it 

FURTHER  RESOLVED,  That  all  actions  authorized  by  this  resolution  and  heretofore 
taken  by  any  City  official  in  connection  with  such  Agreement  are  hereby  ratified,  approved  and 
confirmed  by  this  Commission;  and  be  it 

FURTHER  RESOLVED,  That  upon  approval  by  this  Commission,  the  General  Manager 
of  Public  Utilities  is  hereby  authorized  and  directed  to  execute  said  MOU. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 

'"^^"'"^   MARCH    1 1 1997 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO  97-0077 


RESOLVED,  That  on  recommendation  of  the  General  Manager  of  the  Pubhc  Utihties 
Commission,  and  the  City  Attorney,  this  Commission  hereby  recommends  that  the  Board  of 
Supervisors  resolve  and  settle  the  claim  listed  below  on  the  terms  specified  below. 

Case  Name  Case  Number  Amount 

Harold  Morgan  S/C  962-629  $40,000 


morgan,  res 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at 
its  meeting  of 

March  11,  1997 


Secretary,  Public  Utilities  Commission 


MINUTES 
PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 


Willie  L.  Brown,  Jr. 
MAYOR 


REGULAR  MEETING 

March  25, 1997 
1:00  P.M. 
Room  402 
1155  Market  Street,  Fourth  Floor 

COMMISSIONERS 

E.  Dennis  Normandy,  President 
Victor  G.  Makras,  Vice  President 
Robert  K.  Werbe 

Frank  L.  Cook 
Ann  Moller  Caen 

DEPARTMENTS  BUREAUS 

Water  Department  Commercial  Land  Management 

Hetch  Hetchy  Customer  Service 

Clean  Water  Program  Engineering  and  Construction  Management 

Environmental  Regulation  and  Management 
Finance 

Information  Systems 

Personnel  and  Training 

System  Planning  and  Regulatory  Compliance 

Water  Pollution  Control 


Anson  B.  Moran 
GENERAL  MANAGER 


Romaine  A.  Boldridge 
SECRETARY 


97-88 


Call  to  Order: 


1:10  p.m. 


Roll  Call;  Present  -  President  E.  Dennis  Normandy,  Commissioner 

Robert  K.  Werbe,  Commissioner  Frank  L.  Cook,  Commissioner 
Ann  Moller  Caen 

Excused  -  Vice  President  Victor  G.  Makras 

President  Normandy  welcomed  the  newly  appointed  member  of  the  Commission, 
Ann  Moeller  Caen. 


Approval  of  Minutes 

On  motion  by  Commissioner  Werbe,  seconded  by  Commissioner  Cook,  the  Minutes 
of  the  Regular  Meeting  of  February  25,  1997  were  approved  (4-0)  by  unanimous 
vote. 


Communications 
No  action  was  taken. 


Introduction  of  Old/Ongoing  Business  by  Commissioners 
No  action  was  taken. 


Introduction  of  New  Business  by  Commissioners 

Moved  by  Commissioner  Werbe,  seconded  by  Commissioner  Cook,  to  adopt  Item  6, 
passed  (4-0)  unanimously. 

a)       Resolution  No.  97-0078:    Commending  Marion  E.  Otsea  for  her  services  as 

a  Member  of  the  Public  Utilities  Commission. 


97-89 


Report  of  the  General  Manager 


a)       Update  on  Ridge  Trail 

Anson  B.  Moran,  General  Manager  of  Public  Utilities,  reported  that  staff  had 
received  letters  from  the  public  expressing  dissatisfaction  with  the  PUC  action 
not  to  provide  uncontrolled  access  to  the  interior  of  the  Peninsula  watershed. 
He  mentioned  that  there  had  also  been  adverse  press  reaction  that 
characterized  the  Commission's  vote  as  unreasonable  and  arbitrary. 

Mr.  Moran  noted  that  Supervisor  Tom  Ammiano  introduced  a  resolution  at  the 
Board  of  Supervisors  proposing  to  approve  low  impact  public  recreational 
access  to  the  San  Francisco  Peninsula  watershed  along  the  Fifield/Cahill 
Service  Road  and  designate  the  Fifield/Cahill  Service  Road  as  a  segment  of 
the  Bay  Area  Ridge  Trail.  The  resolution  is  also  requesting  PUC  to  adopt  a 
plan  for  multi  use  access  to  the  route.  The  Board  of  Supervisors  Health, 
Family  and  Environment  Committee  will  hear  the  resolution  on  April  10,  1997. 

Mr.  Moran  showed  maps  of  the  existing  and  proposed  trail.  He  descnbed  the 
alternate  alignment  to  the  proposed  Bay  Area  Ridge  Trail  and  the  proposal  to 
grant  access  to  the  interior  on  a  controlled  basis. 

Mr.  Moran  explained  the  concerns  about  fire,  sanitation,  litter,  and  off  trail 
activities  in  the  trail  if  uncontrolled  access  is  allowed.  He  noted  that  staff  is 
putting  together  a  compilation  of  injury  claims  that  resulted  from  off-trail 
activities. 

President  Normandy  noted  that  the  Commission  was  not  saying  no  to  a  ridge 
trail  but  merely  saying  that  there  are  better  alternatives  that  would  meet  the 
Commission's  objectives  toward  protection  of  our  drinking  water.  He 
indicated  that  staff  should  communicate  this  to  the  media. 

Commissioner  Cook  suggested  taking  members  of  the  press  on  a  tour  of  the 
trail. 

b)       Presentation  No.  5  -  Regarding  Electric  Power  Deregulation 
Challenges,  Opportunities,  Risks 

Lawrence  T.  Klein,  General  Manager,  Hetch  Hetchy  Water  &  Power, 
discussed  the  business  implications  of  restructuring  to  the  electric  power 
industry  using  electronic  slides.  Laurie  Park,  Hetch  Hetchy  Water  &  Power 
Resources  Manager,  discussed  opportunities  and  risks. 
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Presentation 


-  Outreach  Program 


Steven  Medbery,  Manager,  Bureau  of  Environmental  Regulation  and 
Management  and  Paula  Kehoe,  Public  Education  Coordinator,  gave  a 
presentation  using  electronic  slides,  regarding  the  public  education  program 
for  water  pollution  prevention. 


8.       Public  Comments 


There  were  none. 


REGULAR 


As  requested  by  staff,  Commissioner  Cook  moved,  seconded  by  Commissioner  Werbe,  to 
continue  Items  9.10,11,12  and  1 8  to  the  next  regular  meeting  scheduled  on  April  8,  1 997; 
passed  (4-0)  unanimously. 

9.  Approving  the  final  plans  and  specifications  for  Contract  Specification  No.  1405N, 
Natoma  Street  Sewer  Replacement,  and  authorizing  advertisement  forbids. 
(Continued  from  the  meeting  of  March  11,  1997.) 

10.  Approving  the  final  plans  and  specifications  for  Contract  Specification  No.  1421 N, 
Green  Street  Sewer  Replacement,  and  authorizing  advertisement  for  bids. 
(Continued  from  the  meeting  of  March  11,1 997.) 

1 1 .  Approving  the  final  plans  and  specifications  for  Contract  Specification  No.  1422N, 
Lyon  Street  Sewer  Replacement,  and  authorizing  advertisement  for  bids. 
(Continued  from  the  meeting  of  March  11,  1997.) 

12.  Approving  a  12-month  contract  time  extension  to  Contract  CTPW  #96000087  with 
Public  Affairs  Management  to  assist  the  Utilities  Engineering  Bureau  of  the  Recycled 
Water  Public  education  program.   (Continued  from  the  meeting  of  March  11,  1997.) 

18.     Approving  the  final  plans  and  specifications  for  Bureau  of  Engineering  Contract 
Specification  No.  1 351 N,  to  upgrade  the  Oceanside  Water  Pollution  Control  Plant 
Secondary  Substation  SS-5  to  42,000  amp.  rating  and  provide  the  provisions  for  the 
connection  of  a  future  portable  generator;  and  authorizing  advertisement  for  bids. 


******************** 


97-91 


13.        /Kutt-iorizing  construction  of  new  wsstewater  utility  lines  and  facilities  as  per 
agreement  with  the  U.S.  Department  of  Interior/National  Park  Service. 

Robert  T.  Cockburn,  Manager,  Utilities  Engineering  Bureau,  requested  that  the 
Commission  vote  only  on  the  pre-purchase  of  construction  materials.  Staff  would 
return  to  the  Commission  on  the  construction  portion  when  they  resolve  minority 
participation  issues. 

Commissioner  Werbe  moved,  seconded  by  Commissioner  Cook  to  amend  the 
resolution.  The  motion  passed  unanimously. 

Moved  by  Commissioner  Werbe.  seconded  by  Commissioner  Cook,  to  adopt  Item 
13  as  amended,  passed  (4-0)  unanimously. 

Resolution  No.  97-0079:    Authorizing  the  Manager  of  Utilities  Engineering  to 

expedite  construction  of  new  wastewater  utility  lines  and 
facilities  with  total  project  cost  not  to  exceed  $800,000  by 
advertising  for  bid  to  pre-purchase  construction  materials 
needed. 


On  recommendation  by  President  Normandy,  Commissioner  Werbe  moved,  seconded  by 
Commissioner  Cook,  to  adopt  Items  14,  15,  and  17;  passed  (4-0)  unanimously. 


14.     Resolution  No.  97-0080: 


Accepting  the  work  performed  under  San  Francisco 
Water  Department  Contract  No.  WD-2148,  Alameda 
Creek  Diversion  Dam  -  Sluice  Gates  as  complete; 
approving  Contract  Modification  No.  1  in  the  credit 
amount  of  $15,003.50;  extending  contract  completion 
time  from  October  9,  1994  to  October  14,  1994;  and 
approving  final  payment  to  the  contractor,  San  Luis 
Construction  in  the  amount  of  $100.00. 


15.     Resolution  No.  97-0081 


17.     Resolution  No.  97-0082: 


Approving  the  final  plans  and  specifications  and 
authorizing  bid  call  for  Hetch  Hetchy  Water  and  Power 
Contract  No.  HH-859,  Moccasin-Newark  Transmission 
Line  Tower  Painting  Phase  II. 

Rejecting  bids  submitted  for  Specification  No.  751 5E, 
Southeast  Water  Pollution  Control  Plant  Concrete 
Repairs  Building  200  Influent  Channel,  and  authorizing 
readvertising  for  bids. 


************************** 
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Authorizing  a  professional  services  agreement  with  CH2MHill/Montgomery 
Watson/and  Olivia  Chen  Consultants  Engineering  Joint  Venture. 

Mr.  Cockburn  noted  that  the  Commission  approved  this  item  at  the  last  meeting  with 
a  direction  for  staff  to  negotiate  with  two  of  the  qualified  firms.  He  stated  that 
because  the  Request  for  Proposal  specified  that  the  department  was  going  to 
negotiate  with  the  top  rated  firm,  the  City  Attorney  suggested  that  staff  either  reject 
all  bids  received  and  readvertise,  or  negotiate  with  the  top  rated  firm.  Mr.  Cockburn 
recommended  negotiating  with  the  top  rated  firm.  He  noted  that  the  top  rated  firm 
was  a  joint  venture  with  an  overall  MBE  participation  of  23%  and  29%  WBE. 

Moved  by  Commissioner  Werbe,  seconded  by  Commissioner  Cook,  to  adopt  Item 
16,  passed  (4-0)  unanimously. 

Resolution  No.  97-0082:    Authorizing  the  Manager  of  Utilities  Engineering  Bureau 

to  negotiate  and  execute  a  professional  services 
agreement  with  CH2MHill/Montgomery  Watson/and 
Olivia  Chen  Consultants  Engineering  Joint  Venture  to 
provide  engineering  sen/ices  for  Phase  I  Recycled  Water 
Master  Plan. 

Designating  a  date,  time  and  place  for  a  public  hearing  to  consider  proposed 
adjustments  in  the  rates  charged  for  water  service  and  water  supplied  and  the  rates 
charged  for  sewer  service. 

Moved  by  Commissioner  Werbe.  seconded  by  Commissioner  Cook,  to  adopt  Item 
19,  passed  (4-0)  unanimously. 

Resolution  No.  97-0084:    Designating  Tuesday,  April  22,  1997  at  1:00  p.m.  in 

Room  402,  1 1 55  Market  Street,  San  Francisco  as  the 
date,  time  and  place  for  a  public  hearing  to  consider 
proposed  adjustments  in  the  rates  charged  for  water 
service  and  water  supplied  by  the  Water  Enterprise  to  its 
retail  and  wholesale  customers,  to  consider  proposed 
adjustments  in  the  rates  charges  for  sewer  service 
provided  by  the  Clean  Water  Enterprise  to  its  retail  and 
wholesale  customers,  and  to  consider  proposed 
adjustments  in  the  miscellaneous  fees  charged  by  the 
Water  Enterprise  and  Clean  Water  Enterprise. 


97-93 


Authorizing  a  permit  with  the  County  of  Tuolumne,  for  the  use  of  modular  buildi 
and  paved  play  area  for  the  Groveland  community. 


Moved  by  Commissioner  Werbe,  seconded  by  Commissioner  Cook,  to  adopt  Item 
20,  passed  (4-0)  unanimously. 

Resolution  No.  97-0085:    Authorizing  the  General  Manager  of  Public  Utilities  to 

execute  on  behalf  of  the  City  and  County  of  San 
Francisco  a  permit  with  the  County  of  Tuolumne,  for  the 
use  of  modular  building  and  paved  play  area  in 
connection  with  a  county  youth  center  and  senior  citizens 
area  for  the  Groveland  community  on  a  portion  of  Hetch 
Hetchy  Parcel  Nos.  183-2  and  422-1  in  the  City  of 
Groveland,  Tuolumne  County. 


21 .     Authorizing  a  lease  with  Sprint  Spectrum  L.P.,  for  approximately  252  square  feet  of 
land  on  a  portion  of  Parcel  65  of  Sunol  and  San  Antonio  lands,  Alameda  County. 

Moved  by  Commissioner  Werbe,  seconded  by  Commissioner  Cook,  to  adopt  Item 
21,  passed  (4-0)  unanimously. 

Resolution  No.  97-0086:    Authorizing  the  General  Manager  of  Public  Utilities  to 

execute  on  behalf  of  the  City  and  County  of  San 
Francisco  a  lease  with  Sprint  Spectrum  L.P.,  for 
approximately  252  square  feet  of  land  on  a  portion  of 
Parcel  65  of  Sunol  and  San  Antonio  lands,  Alameda 
County,  for  use  as  a  communications  site  for  a  personal 
communication  service  system  facility  at  a  monthly  rental 
rate  of  $1,800.00. 


Moved  by  Commissioner  Werbe,  seconded  by  Commissioner  Cook,  to  adopt  the 
following  resolution;  passed  (4-0)  unanimously. 

21. a.  Resolution  No.  97-0087;    Commending  Bayard  Fong  for  his  services  to  the  Public 

Utilities  Commission  as  Human  Rights  Compliance 
Officer. 


97-94 


CLOSED  SESSION 


22.     Public  Comments  on  matters  to  be  discussed  in  Closed  Session, 
There  were  none. 


23.  Motion  on  whether  to  assert  the  attorney-client  privilege  regarding  the  matters  listed 
below  as  Conference  with  Legal  Counsel. 

Moved  by  Commissioner  Werbe,  seconded  by  Commissioner  Cook,  to  assert  the 
attorney-client  privilege  regarding  the  matters  listed  as  Conference  with  Legal 
Counsel;  passed  (4-0)  unanimously. 

The  Public  Utilities  Commission  met  in  Closed  Session  from  2:48  P.M.  to  4:20  P.M.  to 
discuss  the  following  matters: 

24.  Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section 
54956.9(a): 

Existing  Litigation:    Chevron  v.  CCSF.  and  CCSF  v.  Standard,  et.al.  (Chevron). 
No  action  was  taken  on  Item  24. 


25.     Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section 
54956. 9(b)(c): 

Anticipated  Litigation:       As  Defendant 

Regarding  Hoxie  Development,  Inc. 

Moved  by  Commissioner  Werbe,  seconded  by  Commissioner  Cook,  to  approve  a 
settlement  for  Item  25,  passed  (4-0)  unanimously. 

Resolution  No.  97-0088:    Approving  a  settlement  of  claim  by  Hoxie  Development, 

Inc.;  and  urging  the  Board  of  Supervisors  to  approve 
payment  of  the  claim. 


97-95 


26.       Conference  with  Real  Property  Negotiator  -  Pursuant  to  Government  Code  Section 
54956.8: 

Property:  525  Golden  Gate  Avenue 

Parties  Negotiating:  CCSF:  Dowd 

State  of  California 
Under  Negotiation:  Terms 

No  action  taken  on  Item  26. 


27.     Conference  with  Real  Property  Negotiator  -  Pursuant  to  Government  Code  Section 
54956.8: 

Property:  California  Book  Site,  11  Phelan  Avenue,  San  Francisco 

Portion  of  Assessor's  Block  No.  3180 
Parties  Negotiating:  Dowd/Cohen 
Lessee:  Undetermined 
Under  Negotiation:  Price  and  Terms 

No  action  was  taken  on  Item  27. 


28.     Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section 
54956. 9(b)(c): 

Anticipated  Litigation:        As  Plaintiff  and  as  Defendant 

Regarding  500+  acres  of  San  Francisco  Water 
Department  property  on  Bernal  Avenue  in  Alameda 
County. 

No  action  was  taken  on  Item  28. 


97-96 


29.      Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section 
54956.9(a): 


Existing  Litigation:    Local  790  v.  PUC,  San  Francisco  Water  Department 

Superior  Court  No.  962-456. 


Moved  by  Commissioner  Werbe,  seconded  by  Commissioner  Cook,  to  approve  a 
settlement  for  Item  29;  passed  (4-0)  unanimously. 

Resolution  No.  97-0089:    Approving  the  Settlement  Agreement  and  the  General 

Release  and  the  Lease  Agreement  as  drafted  by  the 
legal  counsel  for  the  City  and  the  Union. 

The  Public  Utilities  Commission  reconvened  in  public  session. 


30.  Announcement  follov\/ing  Closed  Session. 

Romaine  A.  Boldridge,  Commission  Secretary,  announced  the  actions  taken  during 
the  Closed  Session. 

31 .  Motion  regarding  whether  to  disclose  the  discussions  during  Closed  Session. 

Moved  by  Commissioner  Cook,  seconded  by  Commissioner  Werbe,  not  to  disclose 
the  discussion  during  the  Closed  Session;  passed  (4-0)  unanimously. 

Thereupon,  the  meeting  was  adjourned:  4:22  P.M. 


Romaine  A.  Boldridge 
Secretary 


97-97 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  97-0078 


WHEREAS,  Marion  E.  Otsea  was  appointed  to  the  Public  Utilities  Commission  by  Mayor  Frank  M. 
Jordan  on  July  20,  1997  as  one  of  the  first  Commissioners  appointed  to  serve  on  the  PUC  after  it  was 
restructured  as  a  water  and  power  agency;  and 

WHEREAS,  Prior  to  becoming  a  member  of  the  Public  Utilities  Commission,  Marion  E.  Otsea 
worked  with  various  water-related  organizations  in  the  Bay  Area  and  served  as  a  member  of  the 
California  Regional  Water  Quality  Control  Board,  the  San  Francisco  Bay  Conservation  and 
Development  Commission,  and  the  Executive  Committee  for  the  Corps  of  Engineers  Long  Term 
Management  Strategy  for  Dredge  Material  Disposal;  and 

WHEREAS,  She  generously  contributed  her  time,  energy  and  extensive  knowledge  of  water  issues 
to  the  operations  of  the  Public  Utilities  Commission  and  its  departments,  and  represented  the 
Commission  at  various  regional,  state,  and  industry-wide  events;  and 

WHEREAS,  Marion  E.  Otsea  served  as  President  of  the  Commission  and  Chair  of  the  Commission's 
first  Budget  Committee;  and 

WHEREAS,  During  her  tenure  on  the  Commission,  Marion  E.  Otsea  was  always  vigilant  concerning 
the  mission  of  the  Commission  to  provide  the  highest  water  quality,  plan  for  current  and  future 
demands  and  protect  the  aquatic  environment  through  efficient  disposal  of  wastewater;  and 

WHEREAS,  Her  term  on  the  Public  Utilities  Commission  expired;  now,  therefore,  be  it 

RESOLVED,  That  the  Members  of  the  San  Francisco  Public  Utilities  Commission  hereby  commend 
Marion  E.  Otsea  for  her  many  contributions  as  a  member  of  the  Public  Utilities  Commission  and  for 
her  commitment  and  dedicated  service  to  the  City  and  County  of  San  Francisco  and  extend  their 
personal  best  wishes  for  good  health  and  happiness  in  the  future. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at 
its  meeting  of 

MARCH    2  5  1997 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  OOMMISSIOIM 

City  and  County  of  San  Francisco 


97-0079 


RESOLUTION  NO. 


WHEREAS,  the  Clean  Water  Master  Plan  for  wastewater  treatment  includes  the  project  called 
the  Richmond  Transport  Facility  (Job  #7179E);  and 

WHEREAS,  a  portion  of  the  scope  of  work  to  be  completed  under  the  Richmond  Transport 
Facility  includes  construction  of  new  wastewater  utility  lines  and  facilities  as  per  agreement 
#1443CX061094014with  the  U.S.  Department  of  the  Interior/National  Park  Service;  and 

WHEREAS,  due  to  the  Seacliff  district  sewer  failure  which  occurred  December  11,  1995, 
emergency  work  was  performed  and  permanent  repair  took  place  to  restore  the  damaged  24^  Avenue 
connector  that  was  part  of  the  Richmond  Transport  project,  and 

WHEREAS,  this  emergency  and  permanent  work  extended  the  overall  project  scope  and 
schedule  for  the  Richmond  Transport  Facility,  causing  further  delay  to  the  scheduled  utility  installation 
project  as  per  the  agreement  with  the  National  Park  Service;  and 

WHEREAS,  time  is  of  the  essence  in  performing  this  work  before  the  onset  of  the  rainy  season 
in  October/November,  now  therefore,  be  it 

RESOLVED,  that  the  Commission  hereby  authorizes  the  Manager  of  the  Utilities  Engineering 
Bureau  to  expedite  construction  of  new  wastewater  utility  lines  and  facilities,  with  total  project  cost  not 
to  exceed  $800,000  as  per  agreement  #1443CX061094014  with  the  U.S.  Department  of  the 
Interior/National  Park  Service  by  advertising  for  bids  to  pre-purchase  construction  materials  needed  for 
the  construction  project. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 


meeting  of 


MARCH    2  5  1997 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


97-0080 


RESOLUTION  NO. 


WHEREAS,  By  Resolution  No.  940046  adopted  on  Febniary  22, 1954,  the  Public  Utilities  Commission  awarded 
the  San  Francisco  Water  Department  Contract  No.  WD-2148,  Alameda  Creek  Diversion  Dam  -  Sluice  Gates  to  San  Luis 
Construction,  5739  Mission  Street,  San  Francisco,  CA  94112,  in  the  amount  of  $150,000;  and 

WHEREAS,  The  official  date  for  commencement  of  work  was  established  as  April  13,  1994,  and  the 
completion  date  was  established  as  October  9,  1994;  and 

WHEREAS,  The  total  amount  of  the  contract  was  $150,000;  and 

WHEREAS,  Contract  Modification  No.  1  (Final)  adjusts  the  contract  quantities  from  $150,000  to 
$134,996.50  to  agree  with  the  work  actually  performed  and  extends  completion  date  from  October  9,  1994  to 
October  14,  1994;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  accepts  the  work  performed  under  San  Francisco  Water  Department 
Contract  No.  WD-2 148,  Alameda  Creek  Diversion  Dam  -  Sluice  Gates  as  complete,  approves  Contract  Modification 
No.  1  (Final)  in  the  credit  amount  of  $15, 003. 50, extends  contract  completiondate  from  October9,  1994  to 
October  14,  1994,  and  approves  final  payment  to  the  Contractor,  San  Luis  Construction  in  the  amount  of  $100.00. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 

^e^ti>^sof   MARCH    2  5  1997  


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  OOMMISSION 

City  and  County  of  San  Francisco 


97-0081 


RESOLUTION  NO. 


WHEREAS,  Under  the  Hetch  Hetchy  Water  and  Power  Contract  No.  HH-859  Moccasin-Newark 
Transmission  Line  Tower  Painting  Phase  II,  existing  towers  will  be  painted;  and 

WHEREAS,  The  Department  of  City  Planning  has  determined  this  project  to  be  categorically 
exempt  from  the  California  Environmental  Quality  Act  and  State  Guidelines  under  Classes  2,  2(c),  11; 
now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  final  plans  and  specifications  and 
authorizes  and  bid  call  for  Hetch  Hetchy  Water  and  Power  Contract  No.  HH-859,  Moccasin-Newark 
Transmission  Line  Tower  Painting  Phase  II. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of  ^kRCH     2  5  1997 


Secretary,  Public  Utilities  Commission 


PUBUIC  UTILITIES  OOMMISSIOIM 

City  and  County  of  San  Francisco 


97-0082 


RESOLUTION  NO. 


WHEREAS,  his  Commission  adopted  Resolution  No.  96-0242  on  October  22,  1996 
authorizing  the  UEB  Manager  to  request  proposals  from  interested  firms  to  provide  Recycled 
Water  Master  Plan  predesign  engineering  services  to  the  Public  Utilities  Commission;  and 

WHEREAS,  In  response  to  the  request,  four  firms  submitted  proposals  which  were 
thoroughly  evaluated  in  accordance  with  PUC  procedures  by  a  consultant  selection  committee; 
and 

WHEREAS,  The  consultant  selection  committee  has  recommended  that  the  UEB 
Manager  negotiate  a  contract  with  the  firm  that  received  the  top  ranking  in  the  selection 
process,  CH2MHill,  Montgomery  Watson,  and  Olivia  Chen  Consultants  Engineering  Joint 
Venture;  and 

WHEREAS,  Staff  will  form  a  negotiations  team  to  ensure  the  Public  Utilities  Commission 
hires  the  most  qualified  firm  at  the  most  competitive  price;  and 

WHEREAS,  If  Staff  is  unable  to  reach  agreement  with  the  top  ranked  firm,  they  will 
negotiate  with  the  next  team  in  order  of  ranking;  and 

WHEREAS,  The  process  was  conducted  is  in  accordance  with  the  Request  For  Proposal 
document;  and 

WHEREAS,  The  Commission  has  authorized  a  $1.8  million  request  for  supplemental 
appropriation  to  fund  the  predesign  of  treatment,  storage,  and  distribution  Phase  I  facilities  from 
Clean  Water  Enterprise  Sewer  Revenue  Bonds  Series  1988-B. 

RESOLVED,  That  this  Commission  hereby  authorizes  the  Manager  of  Utilities  Engineer- 
ing Bureau  to  negotiate  and  execute  agreements  with  CH2MHill,  Montgomery  Watson,  and 
Olivia  Chen  Consultants  Engineering  Joint  Venture  to  provide  engineering  services. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of  |||/^RCH     2  5  1997  


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO. 


97-0083 


WHEREAS,  The  Public  Utilities  Commission  has  a  continuing  Clean  Water  Repair  and 
Replacement  Program  to  repair  and  renew  facilities  used  in  the  handling  and  treatment  of 
wastewater  throughout  the  City;  and 

WHEREAS,  The  Utilities  Engineering  Bureau  advertised  Specification  No.  7515E, 
"SEWPCP  Concrete  Repairs  Building  200  Influent  Channel"  pursuant  to  the  Commission's 
adoption  of  Resolution  No.  96-0292,  dated  December  10,  1996;  and 

WHEREAS,  Three  bids  were  received  and  opened  on  February  5,  1997;  aid 

WHEREAS,  The  Bureau  of  Water  Pollution  Control  (BWPC)  has  determined  that  all  bids 
received  exceed  the  Engineer's  Estimate  by  at  least  141%;  and 

WHEREAS,  Based  on  the  contents  of  the  bids,  BWPC  proposes  to  reject  all  bids  and  re- 
advertise  the  contract  under  a  superior  design  that  will  reduce  odors,  eliminate  air  entrainment, 
provide  better  flushing,  and  allow  for  an  alternate  channel;  and 

WHEREAS,  Funds  for  said  Contract  are  available  from  the  R<&R  Fund  (Fund 
5C/CPF/RNR,  FAMIS  Project  #CENRNRR771);  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  rejects  the  bids  received  for  Specification  No. 
7515E  and  approves  the  request  of  the  Bureau  of  Water  Pollution  Control  and  the  Utilities 
Engineering  Bureau  to  repackage  the  Contract  for  re-advertising  by  revising  the  design  and 
modifying  the  plans  and  specifications. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at 
its  meeting  of  March  25,  1997  . 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  OOMMISSIOIM 

City  and  County  of  San  Francisco 

RESOLUTION  NO  97-0084 


WHEREAS,  This  Commission  has  jurisdiction  over  water  and  sewer  rates  and  other  fees  to  be 
charged  by  the  Water  Enterprise  and  the  Clean  Water  Enterprise; 

THEREFORE  BE  IT  RESOLVED,  That  this  Commission  hereby  designates  Tuesday,  April  22, 
1997  at  1:00  p.m.  in  Room  402,  1155  Market  Street,  San  Francisco  as  the  date,  time  and  place  for  a  publ 
hearing  by  the  Public  Utilities  Commission  to  consider  proposed  adjustments  in  the  rates  charged  for 
water  service  and  water  supplies  by  the  Water  Enterprise  to  its  retail  and  wholesale  customers;  and  be  it 

FURTHER  RESOLVED,  That  this  Commission  will  also  consider  proposed  adjustments  in  the 
rates  charged  for  sewer  service  provided  by  the  Clean  Water  Enterprise  to  its  retail  and  wholesale 
customers;  and  be  it 

FURTHER  RESOLVED,  That  this  Commission  will  also  consider  proposed  adjustments  in  the 
miscellaneous  fees  charged  by  the  Water  Enterprise  and  the  Clean  Water  Enterprise;  and  be  it 

FURTHER  RESOLVED,  That  this  Commission  directs  staff  to  prepare  an  analysis  of  revenue 
requirements  and  proposed  rate  and  fee  adjustments  and  to  make  that  analysis  available  for  public 
inspection  and  review  beginning  April  14,  1997  at  1 155  Market  Street,  4th  Floor,  San  Francisco. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of  m^ZW      2  5  1997 


Secretary,  Public  Utilities  (Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  97-0085 


WHEREAS.  The  City  and  County  of  San  Francisco  owns  certain  real  property  under  the 
jurisdiction  of  the  San  Francisco  Public  Utilities  Commission  in  Tuolumne  County;  and 

WHEREAS,  The  County  of  Tuolumne  has  requested  to  enter  into  an  agreement  for  the 
use  of  a  modular  building  and  paved  play  area  in  connection  with  a  County  youth  center  and 
senior  citizens  area  for  the  Groveland  community  in  the  Permit  Area;  and 

WHEREAS,  BERM  has  determined,  and  completed  a  certification,  that  the  project 
described  by  the  proposed  agreement  is  categorically  exempt  from  the  requirements  of  the 
California  Environmental  Quality  Act;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  terms  and  conditions  and 
authorizes  the  execution  of  that  certain  permit  to  the  County  of  Tuolumne,  as  Permittee,  for  the 
use  of  a  modular  building  and  paved  play  area  in  connection  with  a  County  youth  center  and 
senior  citizens  area  for  the  Groveland  community  in  the  Permit  Area  located  in  Tuolumne 
County,  as  set  forth  in  the  permit  of  certain  real  property  under  the  jurisdiction  of  the  Public 
Utilities  Commission,  as  shown  on  Hetch  Hetchy  Drawing  No.  C-2067,  commencing  upon 
authorization  and  approval  of  said  permit  by  Commission  and  expiring  upon  oral  or  written 
notice  from  City  revoking  this  Permit  provided  that  the  Permittee  shall  reimburse  the  City  for 
100%  of  the  real  property  taxes  assessed  on  the  Permit  area;  and  be  it 

FURTHER  RESOLVED,  That  all  actions  authorized  by  this  resolution  and  heretofore 
taken  by  any  City  official  in  connection  with  such  Agreement  are  hereby  ratified,  approved  and 
confirmed  by  this  Commission;  and  be  it 

FURTHER  RESOLVED,  That  upon  approval  by  this  Commission,  the  General  Manager 
of  Public  Utilities  is  hereby  authorized  and  directed  to  execute  said  permit. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of  MARCH     2  5  1997 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILIXIES  OOMMISSIOIM 

City  and  County  of  San  Francisco 

RESOLUTION  NO  97-0086 


WHEREAS,  The  City  and  County  of  San  Francisco  owns  certain  real  property  under  the 
jurisdiction  of  the  San  Francisco  Public  Utilities  Commission  in  the  Town  of  Sunol,  Alameda 
County;  and 

WHEREAS,  Sprint  Spectrum  LP.,  a  Delaware  limited  partnership,  has  requested  a  lease 
for  approximately  252  sq.  ft.  of  space  as  well  as  access  to  the  site  and  common  areas  via  an 
access  roadway  also  known  as  the  license  area  from  the  City  for  the  purpose  of  a  communica- 
tions site  for  a  Personal  Communication  Service  System  Facility;  and 

WHEREAS,  GTE  Mobilnet  (GTE)  and  Bay  Area  Cellular  Telephone  Company  (BACTC) 
are  also  using  the  license  area  for  maintaining  an  equipment  shelter  and  fifty  (50)  foot  tower  on 
the  site;  and 


WHEREAS,  Sprint  Spectrum  L.P.  will  co-locate  their  antennas  on  the  existing  tower  in  a 
manner  that  will  not  interfere  with  the  existing  users;  and 

WHEREAS,  BERM  has  determined,  and  completed  a  certification,  that  the  project 
described  by  the  proposed  agreement  is  categorically  exempt  from  the  requirements  of  the 
California  Environmental  Quality  Act;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  terms  and  conditions  and 
authorizes  the  execution  of  that  certain  lease  of  approximately  252  sq.  ft.  of  space  as  well  as 
access  to  the  site  and  common  areas  via  an  access  roadway  also  known  as  the  license  area  to 
Sprint  Spectrum  L.P..  a  Delaware  limited  partnership,  as  lessee,  for  the  purpose  of  a  communica- 
tions site  for  a  Personal  Communication  Service  System  Facility,  as  set  forth  in  the  lease  of 
certain  real  property  under  the  jurisdiction  of  the  Public  Utilities  Commission,  for  the  term  of  one 
(1)  year  and  three  hundred  sixty  four  (364)  days  with  an  option  to  extend  initial  term  for  eight  (8) 
years  and  one  (1)  day  from  the  Expiration  Date;  and  be  it 

FURTHER  RESOLVED,  That  all  actions  authorized  by  this  resolution  and  heretofore  taken 
by  any  City  official  in  connection  with  such  Agreement  are  hereby  ratified,  approved  and 
confirmed  by  this  Commission;  and  be  it 

FURTHER  RESOLVED,  That  upon  approval  by  this  Commission,  the  General  Manager  of 
Public  Utilities  is  hereby  authorized  and  directed  to  execute  said  lease. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 

^^^^'■'^^  ^/   MARCH    2  5  1997  


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO. 
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WHEREAS,  The  Public  Utilities  Commission  wishes  to  express  its  appreciation  to  Bayard  Fong 
for  his  assistance  as  Contract  Compliance  Officer;  and 

WHEREAS,  Bayard  Fong,  Contract  Compliance  Officer  for  the  Human  Rights  Commission,  wa: 
assigned  to  the  Public  Utilities  Commission  in  July  1994  to  advise  and  assist  the  department  in 
its  achievement  of  the  goals  and  objectives  of  the  Human  Rights  Commission;  and 

WHEREAS,  Bayard  Fong  was  the  first  Contract  Compliance  Officer  assigned  to  the  Public 
Utilities  Commission  after  it  was  restructured  as  a  water  and  power  agency,  and  for  the  first  two 
years  he  shouldered  the  responsibility  of  overseeing  all  of  the  Public  Ufilities  Commission's 
contracting  for  the  Human  Rights  Commission;  and 

WHEREAS,  He  was  a  key  participant  in  the  contract  selection  and  award  process  and  worked 
with  the  senior  management  team  in  all  sections  of  the  Public  Utilities  Commission  to  increase 
contracting  opportunities  for  minority,  women  and  local  business  enterprises;  and 

WHEREAS,  Bayard  Fong  has  accepted  an  assignment  in  the  Mayor's  Office  of  Community 
Development  for  the  Human  Rights  Commission;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  expresses  its  appreciation  to  Bayard  Fong  for  his 
services  to  the  Public  Utilities  Commission,  and  extends  its  best  wishes  for  success  in  his  future 
endeavors. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at 
its  meeting  of 

March  25,  1997 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO.  97-0088 

WHEREAS,  Hoxie  Development,  Inc.  submitted  a  claim  against  City  And  County  Of 
San  Francisco;  and, 

WHEREAS,  The  claimant  performed  services  for  the  San  Francisco  Water  Department  i 
a  satisfactory  manner;  and 

WHEREAS,  The  City  Attorney  has  approved  the  settlement;  now,  therefore  be  it 
RESOLVED,  That  the  Public  Utilities  Commission  approves  settlement  of  the  claim  of 

Hoxie  Development,  Inc.  in  the  amount  of  $7,580.00  and  urges  the  Board  of  Supervisors  to 

approve  payment  of  the  claim. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at 
its  meeting  of 

MARCH    2  5  1997 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  97-0089 


WHEREAS,  the  city  raised  rent  in  city  owned  housing  occupied  by  employees  in  July  1994,  and; 

WHEREAS,  Service  Employeees  International  Union,  Local  790,  AFL-CIO,  on  behalf  of  15 
employees  in  classes  7470  and  7270,  filed  a  lawsuit  in  Superior  Court  for  the  State  of  California,  County 
of  San  Francisco,  No.  962456,  challenging  the  City's  ability  to  raise  said  rent,  and; 

WHEREAS,  the  parties  desire  to  resolve  all  claims  alleged  in  the  lawsuit,  and; 

WHEREAS,  parties  have  reached  a  negotiated  settlement; 

THEREFORE,  be  it  resolved  that;  The  Public  Utilities  Commission  approve  the  Settlement 
Agreement  and  General  Release  and  the  Lease  Agreement  as  drafted  by  legal  council  for  the  City  and  the 
Union. 


hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of  MARCH     2  5  1997 


Secretary,  Public  Utilities  Commission 


MINUTES 
PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 


Willie  L.  Brown,  Jr. 
MAYOR 


REGULAR  MEETING 

April  8,  1997 
1:00  P.M. 
Room  402 
1155  Market  Street,  Fourth  Floor 

COMMISSIONERS 

E.  Dennis  Normandy,  President 
Victor  G.  Makras,  Vice  President 
Robert  K.  Werbe 

Frank  L.  Cook 
Ann  Moller  Caen 

DEPARTMENTS  BUREAUS 

Commercial  Land  Management 
Customer  Service 

Engineering  and  Construction  Management 
Environmental  Regulation  and  Management 
Finance 

Information  Systems 
Personnel  and  Training 

System  Planning  and  Regulatory  Compliance 
Water  Pollution  Control 


Anson  B.  Moran 
GENERAL  MANAGER 


Romaine  A.  Boldridge 
SECRETARY 
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Water  Department 

Hetch  Hetchy 

Clean  Water  Program 


1.        Call  to  Order: 


1:07  p.m. 


2.       Roll  Call:  Present  -  President  E.  Dennis  Normandy.  Vice  President 

Victor  G.  Makras.  Commissioner  Frank  L.  Cook,  Commissioner 
Ann  Moller  Caen 

Excused  -  Commissioner  Robert  K.  Werbe 


3.       Approval  of  Minutes 

On  motion  by  Commissioner  Cook,  seconded  by  Commissioner  Caen,  the  Minutes 
of  the  Special  Meeting  of  March  4.  1997  and  the  Minutes  of  the  Regular  Meeting  of 
March  11,1 996  were  approved  (4-0)  by  unanimous  vote. 


4.  Communications 

No  action  was  taken. 


5.       Introduction  of  Old/Ongoing  Business  by  Commissioners 

Commissioner  Makras  commended  Garrett  Dowd,  Manager,  Bureau  of  Commercial 
Land  Management  for  his  prompt  response  to  the  Commission's  request  to  explore 
the  possibility  of  charging  PUC  lessees  and  permittees  for  untreated  water  supplied 
by  the  City.  He  said  around  $60,000  additional  revenues  would  be  gained  annually 
if  staff  billed  fourteen  tenants  for  water  supplied  to  them. 

Commissioner  Makras  acknowledged  receipt  of  the  summary  of  Hetch  Hetchy's 
interconnection  agreement  with  Pacific  Gas  &  Electric.  He  requested  staff  to 
provide  the  economic  value  of  the  contract. 


6.       Introduction  of  New  Business  by  Commissioners 

There  was  no  new  business  introduced  by  Commissioners. 
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7.        Report  of  the  General  Manager 


a.       Presentation  by  Andrea  Gourdine.  Director  of  Human  Resources. 

Ms.  Andrea  Gourdine  described  the  organizational  structure  of  the 
Department  of  Human  Resources.  She  discussed  the  department's  areas  of 
concern  and  how  they  were  addressing  them. 


b.  Presentation  No.  6  -  Regarding  Electric  Power  Deregulation.  (Klein) 

Diane  Grueneich  of  Grueneich  Resource  Advocates,  gave  a  presentation 
using  electronic  slides.  Ms.  Grueneich  discussed  the  current  structure  of  the 
California  State  Public  Utilities  Commission,  the  agency  that  regulates 
investor  owned  utilities  in  California,  and  the  changes  to  its  structure  due  to 
deregulation.  Ms.  Grueneich  also  discussed  Assembly  Bill  1890,  passed  last 
year  by  the  state  legislature  on  electric  restructuring. 

c.  Cost  Sharing  with  the  City  of  Santa  Clara 

Mr.  Klein  reported  that  the  City  concluded  an  agreement  with  the  City  of 
Santa  Clara  to  share  the  cost  of  a  consultant  that  would  assist  both  agencies 
in  electric  deregulation  matters. 

d.  Human  Rights  Commission  Compliance  Officer 

Mr.  Moran  introduced  Gary  Wong  who  the  Human  Rights  Commission 
assigned  as  Compliance  Officer  for  the  Public  Utilities  Commission. 


8.       Public  Comments 
There  were  none. 
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REGULAR 


PUBLIC  HEARING  -  To  consider  amending  the  Rules  and  Regulations  Governing 
Water  Service  to  Customers. 

There  were  no  public  comments. 

Moved  by  Commissioner  Caen,  seconded  by  Commissioner  Makras.  to  adopt  Item 
9,  passed  (4-0)  unanimously. 

Resolution  No.  97-0090:    Amending  the  Rules  and  Regulations  Governing  Water 

Service  to  Customers,  deleting  section  D,  Rule  6(d) 
(Allowances),  to  allow  for  more  than  one  high  bill 
adjustment  in  a  twelve-month  period. 


Ratifying  the  Declaration  of  Emergency  made  by  the  President  of  the  Public  Utilities 
Commission  on  January  7,  1997. 

Moved  by  Commissioner  Cook,  seconded  by  Commissioner  Caen,  to  adopt  Item  10, 
passed  (4-0)  unanimously. 

Resolution  No.  97-0091 :    Ratifying  the  Declaration  of  Emergency  made  by  the 

President  of  the  Public  Utilities  Commission  on  January 
7,  1997  relating  to  the  Floods  of  January  1997;  approving 
the  transfer  of  funds  in  the  amount  of  $10,000,000;  and 
requesting  the  Board  of  Supervisors  to  adopt  a  resolution 
approving  expenditure  of  funds  up  to  $10,000,000  to 
repair  the  damage  to  Hetch  Hetchy  facilities. 

Authorizing  an  amendment  to  the  agreement  with  Brown,  Vence  and  Associates  to 
provide  "as-needed"  energy  engineering  services. 

Commissioner  Makras  stated  that  he  intended  to  vote  against  the  resolution.  He 
said  it  was  too  early  to  request  additional  funding  for  this  project  when  the  contract 
was  only  half  way  through  its  four-year  term.  He  suggested  putting  the  contract  out 
for  bidding  to  allow  other  contractors  to  compete  for  the  work. 
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Lawrence  T.  Klein,  General  Manager.  Hetch  Hetchy  Water  &  Power.  exp\ained  that 
Staff  entered  into  a  four-year  contract  to  provide  a  continuity  of  service  and  to  build 
on  the  original  experience  of  the  contractor.  He  said  funds  for  this  contract  v\/ere 
allocated  incrementally  based  on  the  nature  of  the  work  and  availability  of  funds.  He 
noted  that  the  contract  stipulates  that  staff  would  not  authorize  work  unless  it  had 
been  approved  as  part  of  the  budgeting  process. 

Terry  O'Sullivan.  Project  Manager,  stated  that  staff  was  requesting  additional 
funding  as  they  had  expended  the  initial  funds. 

Mr.  Moran  explained  that  the  contract  was  awarded  as  an  "as-needed"  contract  to 
deal  with  small  portions  of  work  that  would  be  expensive  to  bid  out  on  a  case  by 
case  basis.  He  noted  that  $400,000  was  the  initial  amount  allocated  for  the  contract 
for  the  first  year. 

Commissioner  Makras  expressed  concerns  about  the  integrity  of  the  bid  process  if  a 
contract  continues  to  be  extended  with  the  same  contractor. 

Commissioner  Cook  stated  that  he  would  move  approval  of  the  resolution  to  amend 
the  contract  at  this  time;  however,  he  would  like  to  see  staff  put  out  contracts  for 
rebid  in  the  future- 
President  Normandy  stated  that  he  would  support  approval  of  the  item  because  the 
contract  in  place  was  awarded  as  an  "as-needed"  contract. 

Moved  by  Commissioner  Cook,  seconded  by  Commissioner  Caen,  to  adopt  Item  11. 
Commissioner  Makras  voted  No;  passed  (3-1). 

Resolution  No.  97-0092:    Authorizing  the  General  Manager  of  Public  Utilities  to 

negotiate  and  execute  the  First  Amendment  to  the 
agreement  with  Brown,  Vence  and  Associates  to  provide 
"as-needed"  energy  engineering  services;  increasing 
contract  funding  by  $290,000  for  a  total  contract  amount 
not  to  exceed  $690,000. 

Rejecting  all  bids  for  Hetch  Hetchy  Water  and  Power  Contract  WP-10R,  Protective 
Relay  Installation. 

Commissioner  Makras  expressed  concerns  about  rejecting  all  bids  because  one 
bidder  defaulted  by  delivering  their  bid  to  the  wrong  location.  He  noted  the  costs  to 
the  City  of  rebidding  the  contract.  He  suggested  moving  ahead  with  award  of  the 
contract  to  the  low  bidder. 
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Thomas  M.  Berliner.  Utilities  General  Counsel,  stated  that  the  City  Attorney's  Office 
recommended  rebidding  of  the  contract  to  hold  the  integrity  of  the  bid  process  and 
not  expose  the  department  to  potential  liability. 

Mr.  Klein  noted  that  the  lowest  bidder,  Thunder  Electric,  was  determined  to  be 
unqualified  to  perform  the  type  of  job  required  for  this  contract  and  had  not 
submitted  additional  qualifying  experience  to  staff.  He  recommended  awarding  the 
bid  to  the  second  low  bidder,  Tri-Technic  Inc. 

Commissioner  Makras  suggested  rejecting  Item  12  and  directed  staff  to  return  to  the 
Commission  with  a  recommendation  to  award  the  contract  to  the  responsive  bidder. 
He  requested  that  staff  affirm  in  writing  that  Thunder  Electric  does  not  meet  the 
requirements  of  the  bid. 

Moved  by  Commissioner  Makras,  seconded  by  Commissioner  Cook,  to  reject  Item 
12.  passed  (4-0)  unanimously. 

Resolution  No.  97-0093:    Rejecting  staffs  recommendation  and  directing  staff  to 

resubmit  this  contract  for  award  to  the  lowest  responsive 
bidder. 

Authorizing  a  Memorandum  of  Understanding  with  the  San  Francisco  Airport 
Commission. 

Commissioner  Caen  suggested  including  the  one  time  fee  of  $4,300  in  the 
Memorandum  of  Understanding. 

Moved  by  Commissioner  Makras,  seconded  by  Commissioner  Cook,  to  adopt  Item 
13  with  the  inclusion  of  the  appropriate  fee  in  the  Memorandum  of  Understanding; 
passed  (4-0)  unanimously. 

Resolution  No.  97-0094:    Authorizing  the  General  Manager  of  Public  Utilities  to 

execute  a  Memorandum  of  Understanding  with  the  San 
Francisco  Airport  Commission  to  allow  the  Airport  to 
install  two  separate  disinfection  stations  on  San 
Francisco  Public  Utilities  Commission  lands. 
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Moved  by  Commissioner  Cook,  seconded  by  Commissioner  Makras,  to  continue  the 
following  items  numbered  14,  15,  and  16  to  April  22,  1997;  passed  (4-0)  unanimously. 

14.  Approving  the  final  plans  and  specifications  for  Contract  Specification  No.  1405N, 
Natoma  Street  Sewer  Replacement,  and  authorizing  advertisement  for  bids. 
(Continued  from  the  meeting  of  March  25,  1997.) 

15.  Approving  the  final  plans  and  specifications  for  Contract  Specification  No.  1421 N, 
Green  Street  Sewer  Replacement,  and  authorizing  advertisement  for  bids. 
(Continued  from  the  meeting  of  March  25,  1997.) 

16.  Approving  the  final  plans  and  specifications  for  Contract  Specification  No.  1422N, 
Lyon  Street  Sewer  Replacement,  and  authorizing  advertisement  for  bids. 
(Continued  from  the  meeting  of  March  25,  1997.) 


********************* 


17.  Approving  a  modification  to  the  contract  with  Public  Affairs  Management. 

Moved  by  Commissioner  Cook,  seconded  by  Commissioner  Makras,  to  adopt  Item 

17,  passed  (4-0)  unanimously. 

Resolution  No.  97-0095:    Approving  a  modification  to  the  contract  with  Public 

Affairs  Management.  Contract  No  96000087,  extending 
the  contract  term  to  January  20,  1998  and  increasing  the 
contract  funding  by  $62,704. 

18.  Approving  the  final  plans  and  specifications  for  the  Oceanside  Water  Pollution 
Control  Plant  Secondary  Substation  Project. 

Moved  by  Commissioner  Makras,  seconded  by  Commissioner  Caen,  to  adopt  Item 

18,  passed  (4-0)  unanimously. 

Resolution  No.  97-0096:    Approving  the  final  plans  and  specifications  for  Bureau  of 

Engineering  Contract  Specification  No.  1351N,  to 
upgrade  the  Oceanside  Water  Pollution  Control  Plant 
Secondary  Substation  and  provide  the  provisions  for  the 
connection  of  a  future  portable  generator;  and 
authorizing  advertisement  for  bids. 
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Authorizing  bid  call  for  San  Francisco  Water  Department  Contract  No.  WD-2225 
Valving  and  Chlorination/Dechlohnation  Systems  at  San  Antonio  Pump  Station. 

Moved  by  Commissioner  Makras.  seconded  by  Commissioner  Cook,  to  adopt  Item 
19,  passed  (4-0)  unanimously. 

Resolution  No.  97-0097:    Approving  the  final  plans  and  specifications  and 

authorizing  bid  call  for  San  Francisco  Water  Department 
Contract  No.  WD-2225.  Valving  and 
Chlorination/Dechlohnation  Systems  at  San  Antonio 
Pump  Station. 


On  recommendation  by  President  Normandy,  Commissioner  Cook  moved,  Commissioner 
Caen  seconded,  to  adopt  Items  20.  21.  and  22.  passed  (4-0)  unanimously. 


20.     Resolution  No.  97-0098: 


Authorizing  the  General  Manager  of  Public  Utilities  to 
enter  into  a  Utility  Agreement  with  the  State  Department 
of  Transportation  to  repair  and  relocate  the  existing  fiber 
optic  duct  owned  by  the  City  and  County  of  San 
Francisco  near  Selby  Street,  between  Davidson  Avenue 
and  Evans  Avenue. 


21.     Resolution  No.  97-0099: 


22.     Resolution  No.  97-0100: 


Authorizing  the  General  Manager  of  Public  Utilities  to 
enter  into  an  Amended  Utility  Agreement  with  the  State 
Department  of  Transportation  for  the  relocation  of  the 
City's  sewerage  system  fiber  optic  duct  at  Sixth  and 
Berry  Streets. 

Accepting  the  work  performed  under  Contract  No. 
1241N,  El  Mirasol  Place  Sewer  Construction,  as 
satisfactorily  complete;  approving  Final  Contract 
Modification  in  the  credit  amount  of  $1 3,590.00;  and 
authorizing  final  payment  in  the  amount  of  $4,970.00  to 
the  contractor,  Uniacke  Construction,  Inc. 


******************** 
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Approving  a  modification  to  Clean  Water  Program  Contract  No.  CTPW- 

9336526-01,  Richmond  Transport  Facilities  Project. 

Moved  by  Commissioner  Cook,  seconded  by  Commissioner  Caen,  to  adopt  Item  23, 
passed  (4-0)  unanimously. 

Resolution  No.  97-0101:    Approving  Modification  No.  10  to  Clean  Water  Program 

Contract  No.  CTPW-9336526-01.  Richmond  Transport 
Facilities  Project,  increasing  the  construction  contract 
with  Shank/Balfour  Beatty  to  an  amount  not  to  exceed 
$2,516,724. 


************************ 


On  recommendation  by  President  Normandy,  the  Commission  discussed  Items  24,  25,  and 
26  together. 

Commissioner  Caen  stated  that  the  extension  periods  requested  were  too  long,  particularly 
for  Item  25  where  staff  requested  a  six-month  extension. 

Mr.  Moran  commented  that  the  issue  of  construction  management  contracts  could  be 
referred  to  the  consultants  currently  doing  a  study  on  professional  services  contracts. 

Commissioner  Cook  moved  to  adopt  Items  24.  25  and  26.  The  motion  died  for  lack  of  a 
second.  Mr.  Cockburn  stated  that  if  the  Commission  did  not  vote  to  approve  the  extension, 
there  would  be  no  construction  manager  handling  closeout  services.  President  Normandy 
seconded. 

Commissioner  Makras  expressed  concerns  about  the  six  month  extension  and  the  high 
costs  of  the  contract.  He  amended  the  time  extensions  to  90  days  and  requested  that  staff 
return  to  the  Commission  if  additional  time  is  needed. 

Moved  by  Commissioner  Cook,  seconded  by  Commissioner  Normandy,  to  adopt  Items  24, 
25.  and  26  as  amended;  passed  (4-0)  unanimously. 

24.     Resolution  No.  97-0102:    Approving  Modification  No.  3  to  Clean  Water  Program 

Contract  No.  CTPW-9336519-01,  Richmond  Transport 
Facilities  Project;  increasing  the  contract  for  construction 
management  consultant.  Haley  and  Aldrich,  by  a  total  of 
$129,634. 
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25.  Reso/ution  No.  97-0103:      Approving  Modification  No.  1  to  Clean  Water  Program 

Contract  No.  CTPW-90-46574.  Rankin  Pump  Station  and 
Southeast  Water  Pollution  Control  Plant  Improvements 
Project,  increasing  the  contract  amount  for  construction 
management  consultant,  Haley  and  Aldrich.  by  a  total  of 
$598,490  and  extending  the  contract  period  by  three  (3) 
months. 

26.  Resolution  No.  97-0104:    Approving  Contract  Modification  No.  1  to  Clean  Water 

Program  Contract  No.  CTPW-90-46575,  Islais  Creek 
Transport/Storage  Facilities  Contract  "D"  Construction 
Project;  increasing  the  contract  for  construction 
management  consultant,  Haley  and  Aldrich,  by  a  total  of 
$351 ,453  and  extending  the  contract  period  by  three  (3) 
months. 


*********************** 


27.     Authorizing  extension  of  the  water  service  contract  with  the  National  Park  Service 
for  The  Presidio. 

Moved  by  Commissioner  Makras,  seconded  by  Commissioner  Caen,  to  adopt  Item 
27,  passed  (4-0)  unanimously. 

Resolution  No.  97-0105:    Authorizing  the  extension  of  the  water  service  contract 

with  National  Park  Service  for  The  Presidio  to  September 
30,  1997. 


28.     Authorizing  a  water  service  contract  with  the  National  Park  Service  for  Fort  Funston 
and  Fort  Mason. 

Moved  by  Commissioner  Makras,  seconded  by  Commissioner  Caen,  to  adopt  Item 
28,  passed  (4-0)  unanimously. 

Resolution  No.  97-0106:    Authorizing  the  General  Manager  of  Public  Utilities  to 

enter  into  a  water  service  contract  with  the  National  Park 
Service  for  Fort  Funston  and  Fort  Mason. 
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Authorizing  reallocation  of  $67,500  to  "Services  of  Other  Departments"  in  the  Water 
Department's  Operating  Budget. 


Moved  by  Commissioner  Makras,  seconded  by  Commissioner  Cook,  to  adopt  Item 
29,  passed  (4-0)  unanimously. 

Resolution  No.  97-0107:    Authorizing  the  General  Manager  of  Public  Utilities  to 

reallocate  $67,500  in  the  Water  Department's  Operating 
Budget  from  "Professional  Services"  to  "Services  of 
Other  Departments"  to  supplement  the  1996-97  work 
order  to  the  Real  Estate  Department. 


30.  Authorizing  the  final  contract  modification  and  final  payment  to  Protostar  Computer 
Technology  Inc.  in  the  amount  of  $1 ,934.00  to  close  out  the  contract  1 00  days  prior 
to  the  June  30,  1997  expiration  date. 

Item  30  was  continued  to  a  date  not  specified. 


CLOSED  SESSION 


31.     Public  Comments  on  matters  to  be  discussed  in  Closed  Session. 
There  were  none. 


32.     Motion  on  whether  to  assert  the  attorney-client  privilege  regarding  the  matters  listed 
below  as  Conference  with  Legal  Counsel. 

Moved  by  Commissioner  Normandy,  seconded  by  Commissioner  Cook,  to  assert 
the  attorney-client  privilege  regarding  the  matters  listed  below  as  Conference  with 
Legal  Counsel;  passed  (4-0)  unanimously. 


The  meeting  recessed  at  3:10  P.M. 
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The  meetmg  reconvened  into  Closed  Session.  The  Commission  met  in  Closed  Session 
from  3:25  P.M.  to  4:50  P.M.  to  discuss  the  following  matters:  ^esston 

33.     Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section 
54956.9(b)(c): 

Anticipated  Litigation:        As  Plaintiff  and  as  Defendant 

Regarding  500+  acres  of  San  Francisco  Water 
Department  property  on  Bernal  Avenue  in  Alameda 
County. 

No  action  was  taken  on  Item  33. 


34,     Conference  with  Real  Property  Negotiator  -  Pursuant  to  Government  Code  Section 
54956.8: 

Property:  California  Book  Site,  11  Phelan  Avenue,  San  Francisco 

Portion  of  Assessor's  Block  No.  3180 
Parties  Negotiating:  Dowd/Cohen 
Lessee:  Undetermined 
Under  Negotiation:  Price  and  Terms 

No  action  was  taken  on  Item  34. 


The  Public  Utilities  Commission  reconvened  in  public  session. 


35.     Announcement  following  Closed  Session. 

Romaine  A.  Boldridge,  Commission  Secretary,  announced  the  actions  taken  during 
the  Closed  Session. 


36.     Motion  regarding  whether  to  disclose  the  discussions  during  Closed  Session. 

Moved  by  Commissioner  Cook,  seconded  by  Commissioner  Caen,  not  to  disclose 
the  discussion  during  the  Closed  Session;  motion  passed  (4-0)  unanimously. 
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Thereupon,  the  meeting  was  adjourned:  4:52  P.M. 


Romaine  A.  Boldridge 
Secretary 
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PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO  97-0090 


WHEREAS,  The  Public  Utilities  Commission  Rules  and  Regulations  Governing  Water  Service  to 
Customers  provides  for  the  adjustment  of  high  bills  that  resuh  from  leakage  beyond  the  meter  if  the 
customer  makes  repairs  in  a  timely  fashion;  and 

WHEREAS,  The  Rules  stipulate  that  only  one  allowance  may  be  granted  to  the  same  premises  in 
any  12-month  period;  and 

WHEREAS,  This  provision  places  an  undue  burden  on  the  department's  customers  when  a  second 
leak  occurs  within  this  12-month  time  frame;  and 

WHEREAS,  The  deletion  of  this  provision  would  have  minimal  financial  impact  on  revenue 
collection;  and 

WHEREAS,  The  deletion  of  this  provision  would  create  a  more  customer  friendly  atmosphere 
within  the  Bureau;  now,  therefore,  be  it 

RESOLVED,  That  section  D,  Rule  6  (d)  (Allowances)  of  the  PUC  Rules  be  deleted. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of  ftPR  |  (_        g  1997 


Secretary,  Public  Utilities  Commission 


PUBLIC  UXILITIES  COIVIIVIISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO 


97-0091 


WHEREAS,  On  January  7,  1997,  the  President  of  The  Public  Utilities  Commission,  in 
accordance  with  Section  6.30(1)  of  the  San  Francisco  Administrative  Code,  declared  the 
existence  of  an  emergency  condition  requiring  immediate  remediation  of  damage  to  and 
contamination  of  the  Hetch  Hetchy  facilities  resulting  form  extreme  precipitation  and 
resulting  runoff  which  washed  out  road  and  flooded  powerhouses,  and  contaminated  the  Hetch 
Hetchy  water  rendering  it  unusable  for  domestic  use,  and 

WHEREAS,  PUC  Staff  has  made  an  assessment  of  damage,  and  has  estimated  that 
work  estimated  at  $10,000,000  is  required  to  make  emergency  repairs  and  restore  the  roads 
and  other  damaged  facilities  to  usable  conditions,  and 

WHEREAS,  $3,580,000  for  this  emergency  is  available  in  Project  CUH  795  Hetch 
Hetchy  Reserve  for  Seismic  Upgrades,  and  an  additional  $6,420,000  as  described  in 
Attachment  "A"  will  be  transferred  into  Project  CUH  795  to  fund  the  total  emergency,  now 
therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  ratifies  the  Declaration  of  Emergency  made 
by  the  President  of  the  Commission  on  January  7,  1997,  relating  to  the  Floods  of  January 
1997,  and  be  it  further, 

RESOLVED,  That  this  Commission  approves  the  transfer  of  funds  in  the  amount  of 
$6,420,000  as  described  in  Attachment  "A",  and  be  it  further, 

RESOLVED,  That  this  Commission  requests  the  Board  of  Supervisors  to  adopt  a 
resolution  approving  expenditure  of  funds  up  to  $10,000,000  to  repair  the  damage  to  Hetch 
Hetchy  facilities  caused  by  the  storms  of  January, 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  PubUc  Utilities  Commission  at  its 
meeting  of  APR  I L        8  1997 


Secretary,  Public  Utilities  Commission 


ATTACHMENT  A 


HETCH  HETCHrS 
JANUARY  7, 1997  EMERGENCY 
FUNDING  SOURCE 


Project 

Title 

Amount 

CUH164 

Vulnerability  Study 

46,685 

CUH704 

Trolley  Overhead 

75,196 

CUH709 

Replace  Main  Gen. 

50,000 

CUH740 

Access  Road  Stab. 

185,871 

CUH753 

Lwr.  Cherry  Aqueduct 

900,000 

CUH774 

Old  Mocc.  PH 

136,796 

CUH826 

Sand  Store 

78,067 

CUH831 

Saddle  Replacement 

3,987 

CUH833 

Holm  PH  Drain 

261.155 

CUH848 

Mocc.  Res.  Low  Head 

80,000 

CUH853 

Emer.  Action  Plans 

39.863 

CUH861 

O'Shaugh.  Low  Head 

75,000 

CUH862 

Pwr.  Dist.  Comm. 

150,000 

CUH863 

Gen.  Elect.  Cond. 

180,000 

CUH868 

Mocc.  Energy  Ab. 

40,000 

CUH869 

Mid  Aqueduct  Pump 

300,000 

CUH874 

Kirkwood  Penstock 

200,000 

CUH876 

Mocc.  Phone 

100,000 

CUH877 

Rewind  Mocc.  Gen. 

164.067 

CUH880 

Replace  Insul.  Mocc. 

75,000 

CUH888 

Gen.  Breakers,  Holm 

530,074 

CUH889 

Radio  System  Imp. 

200,000 

CUH891 

Telemetering  Muni 

800,000 

CUH901 

Cherry  Eleanor  Tunnel 

197.000 

CUH921 

O'Shaugh.  Road 

998,826 

FUH377 

Trolley  Poles 

272.413 

FUH394 

Trans.  PL  Repaint 

280.000 

6,420,000 

K:\TEST.XLS  on  4/7/97  at  2:58  PM  -  page  1  of  1 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  97-0092 


WHEREAS,  This  Commission,  by  its  Resolution  No. #95-0069  dated  April  25,  1995, 
entered  into  a  four  year  contract  with  Brown  Vence  and  Associates  to  provide  "as-needed" 
energy  engineering  services;  and 

WHEREAS,  The  Hetch  Hetchy/  Bureau  of  Energy  Conservation's  programs  provide  an 
effective  means  of  reducing  energy  use  in  municipal  buildings;  and 

WHEREAS,  Energy-engineering  consulting  services  are  required  in  support  of  these 
programs;  and 

WHEREAS,  Additional  funding  is  needed  to  continue  the  services  of  this  firm  for  another 
fiscal  year;  and 

WHEREAS,  Funding  is  available  in  Hetch  Hetchy/Bureau  of  Energy  Conservation's 
FY96-97  and  FY97-98  Operating  Budgets;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  authorize  the  General  Manager,  Public 
Utilities  Commission,  to  negotiate  and  execute  the  First  Amendment  to  this  Agreement  with 
Brown,  Vence  and  Associates,  increasing  contract  funding  by  $290,000,  for  a  contract  total  not 
to  exceed  $690,000. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  PubUc  Utihties  Commission  at  its 

^^^^^^s  of  APR  I L      8  1997  


Secretary,  PubUc  Utilities  Commission 


Resolution 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO  97-0093 


WHEREAS,  The  Public  Utilities  Commission  authorized  Hetch  Hetchy  Water  &  Power  to 
advertise  for  bids  by  its  Resolution  No.  96-0152,  and  on  October  30,  1996,  five  (5)  bids  were  received  for 
contract  WP-10,  Protective  Relay  Installation  Specifications  No.  M03 1911;  and 

WHEREAS,  One  bid  from  P  G  &  E  was  received  at  Hetch  Hetchy^s  San  Francisco  Office  and 
was  rejected  after  being  opened  because  it  was  delivered  to  San  Francisco  Office  instead  of  the  Moccasin 
office  as  was  clearly  stated  and  required  in  the  specifications;  and 

WHEREAS,  A  protest  letter  from  Eelctro-Test  Inc.,  stating  that  the  bid  process  was  flawed  due  to 
the  fact  that  Electro-Test  Inc.,  asked  to  deliver  the  bid  to  San  Francisco  and  was  told  that  the  bids  need  to 
be  delivered  to  Moccasin;  and 

WHEREAS,  The  low  bid,  from  Thunder  Electric,  is  declared  non-responsive  due  to  Thunder 
Electric  being  deemed  to  be  technically  unqualified  to  do  the  work;  and 

WHEREAS,  This  contract  was  not  awarded  within  the  allowed  60  day  period;  and 

WHEREAS,  Staff  recommended  that  the  Commission  reject  all  bids  and  approve  the  Bid  Call  for 
Hetch  Hetchy  Water  &  Power  Contract  WP-IOR,  Protective  Relay  Installation  Specification  No. 
M031911;and 

WHEREAS,  This  Commission  finds  that  there  is  a  wide  range  in  the  amount  of  the  bids  received 
for  this  contract;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  rejects  the  staff  recommendation  and  directs  staff  to 
resubmit  this  contract  for  award  to  the  lowest  responsive  bidder. 
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/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of  APRIL  81997 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


97-0094 


RESOLUTION  NO. 


WHEREAS,  The  City  of  County  of  San  Francisco  owns  certain  real  property  under  the  jurisdiction 
of  the  San  Francisco  Water  Department  (SFWD)  in  San  Mateo  County;  and 


WHEREAS,  The  San  Francisco  Airport  Commission  (Airport)  is  required  to  comply  with  the  citation 
issued  by  California's  Department  of  Health  Service  (DHS),  but  due  to  space  constraints,  the 
Airport  is  unable  to  locate  the  stations  on  its  own  properties;  and 


WHEREAS,  To  comply  with  the  DHS  citation,  the  Airport  wishes  to  enter  into  a  Memorandum  of 
Understanding  (MOU)  with  San  Francisco  Public  Utilities  Commission  (SFPUC)  to  allow  the  Airport 
to  install  two  separate  water  disinfection  stations  located  near  the  intersection  of  San  Felipe  and 
Huntington,  San  Bruno,  and  behind  the  land  leased  to  Orchard  Supply  Hardware,  Millbrae,  for  a 
duration  up  to  five  years;  and 


WHEREAS,  The  Water  Department  has  determined,  and  has  completed  a  certification,  that  the 
proposed  project  described  by  the  MOU  is  exempt  from  the  requirements  of  the  California 
Environmental  Quality  Act,  under  CEQA  Section  15301,  Class  F;  now,  therefore,  be  it 


RESOLVED,  That  this  Commission  hereby  approves  the  terms  and  conditions  and  authorizes  the 
execution  of  that  certain  MOU  by  and  between  the  SFPUC  and  the  Airport  to  allow  the  Airport  to 
install  two  separate  water  disinfection  stations  on  SFPUC's  lands;  and  be  it 


FURTHER  RESOLVED,  That  upon  approval  by  this  Commission,  the  General  Manager  of  Public 
Utilities  is  hereby  authorized  and  directed  to  execute  said  MOU. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  PubUc  UtiUties  Commission  at  its 
meeting  of  /\PR  |  L        8  1997 


Secretary,  PubUc  Utilities  Commission 


PUBLIC  UXILIXIES  COIVl IVl ISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO. 


97-0095 


WHEREAS,  The  Public  Utilities  Commission  has  conducted  public  meetings  and  worked 
to  educate  the  public  on  issue  relating  to  water,  wastewater  and  Recycled  Water  Program  for  the  last 
five  years;  and 

WHEREAS,  The  Public  Utilities  Commission  will  continue  this  necessary  public  education 
and  expand  it  to  include  the  discussion  of  the  Capital  Programs  for  Water  and  Wastewater;  and 

WHEREAS,  A  time  extension  to  Contract  #  96000087  with  Public  Affairs  Management,  to 
increase  the  contract  period  by  12  months  and  budget  by  $62,704  is  requested;  and 

WHEREAS,  Funding  for  the  increase  to  the  contract  is  available  in  Pooled  Water-Hetch 
Hetchy  Resource  Plan  PUW  502;  now  therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  approves  this  Request  for  Contract  time 
extension  to  January  20,  1998. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 


meeting  of 


APRIL 


81997 


Secretary,  Public  Utilities  Commission 


PUBLIC  UXILIXIES  OOIVIIVIISSIOIN 

City  and  County  of  San  Francisco 


RESOLUTION  NO.  97-0096 


WHEREAS,  The  PUC  has  a  continuing  Clean  Water  Repair  and  Replacement  Program  tc 
repair,  replace,  upgrade,  and  renew  facilities  used  in  the  handling  and  treatment  of  wastewater 
throughout  the  City;  and 

WHEREAS,  Plans  and  Specifications  have  been  completed  for  Bureau  of  Engineering 
Contract  Specification  No.  135  IN,  Oceanside  Water  Pollution  Control  Plant  Secondary 
Substation  SS-5  Upgrade,  to  upgrade  the  Secondary  Substation  SS-5  to  42,000  Amp.  rating  and 
provide  the  provisions  for  the  connection  of  a  future  portable  generator. 

WHEREAS,  The  Department  of  City  Planning  Office  of  Environmental  Review  has 
determined  that  this  Repair  and  Replacement  project  is  exempt  from  environmental  review  under 
the  state  Guidelines  implementing  the  California  Environmental  Quality  Act;  and 

WHEREAS,  The  Engineer's  Estimate  for  said  Contract  is  $148,500;  and 

WHEREAS,  Funds  for  said  Contract  are  available  from  the  R&R  Fund,  Fund 
5C/CPF/UNA,  FAMIS  Project  #CENRNRR888;  now  therefore,  be  it 

RESOLVED;  That  this  Commission  hereby  approves  the  final  plans  and  specifications 
for  Bureau  of  Engineering  Contract  Specification  No.  135  IN,  to  upgrade  the  Oceanside  Water 
Pollution  Control  Plant  Secondary  Substation  SS-5  to  42,000  Amp.  rating  and  provide  the 
provisions  for  the  connection  of  a  future  portable  generator,  and  authorizes  the  Bureau  of 
Engineering  to  advertise  for  bids  of  said  Contract. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at 
its  meeting  of 

 April  8,  1997  


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  OOMMI3SION 

City  and  County  of  San  Francisco 


RESOLUTION  NO.  97-0097 


WHE31EAS,  San  Francisco  Water  Department  Contract  No.  WEV-2225,  Valving  and  Chlorination/Dechlorination 
Systems  at  San  Antonio  Pump  Station,  will  provide  isolation  valving  and  dechlorination  and  backup  disinfection 
systems  needed  to  more  reliably  and  responsively  ftilfill  the  critical  role  of  the  pump  station  in  executing 
''pump  away"  scenarios;  and 

WHEREAS,  The  Department  of  City  Planning  has  determined  that  die  work  to  be  performed  under  this 
Contract  is  categorically  exempt  from  the  California  Environmental  Quality  Act  and  State  Guidelines  under  class 
1(b);  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  final  plans  and  specifications  and  authorizes  bid 
call  for  San  Francisco  Water  Department  Contract  No.  WD-2225,  Valving  and  Chlorination/Dechlorination  Systems 
at  San  Antonio  Pump  Station. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of  ftPR  |  (_        g  1997 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO.  97^0098 


WHEREAS,  The  sewerage  system  fiber  optic  duct  owned  by  the  City  and  County  of 
San  Francisco  near  Selby  Street  between  Davidson  Avenue  and  Evans  Avenue  was  severed  by  the 
State  Department  of  Transportation  during  the  seismic  retrofit  of  Highway  1-280;  and 

WHEREAS,  Utility  Agreement  No.  1 1 96. 1 . 1  has  been  drafted  by  the  State  for  the  repair 
and  relocation  of  the  fiber  optic  duct;  and 

WHEREAS,  The  estimated  cost  of  the  project  is  $177,000.00;  and 

WHEREAS,  Under  said  Agreement,  the  City  will  relocate  the  fiber  optic  duct  under  a 
Contract  awarded  via  competitive  bidding  procedures,  and  all  applicable  actual  costs  will  be  paid 
in  full  by  the  State;  and 

WHEREAS,  The  duct  work  is  necessary  in  order  to  reinstate  an  integral  link  in  the 
City's  communication  system  between  the  Southeast  Water  Pollution  Control  Plant  and  Channel 
Pump  Station,  so  as  to  minimize  combined  storm  overflows  into  San  Francisco  Bay  when  other 
forms  of  communication  become  non-viable;  and 

WHEREAS,  The  R&R  Fund  will  be  used  for  initial  project  costs  until  the  City  is 
reimbursed  by  the  State  for  said  work;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  the  General  Manager  of  the 
Public  Utilities  Commission  to  enter  into  Utility  Agreement  No.  1 196.1.1  with  the  State 
Department  of  Transportation  to  repair  and  relocate  the  existing  fiber  optic  duct  owned  by  the  City 
and  County  of  San  Francisco  near  Selby  Street  between  Davidson  Avenue  and  Evans  Avenue. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of  April  8.  1997  _. 


Secretary,  Public  Udlities  Commission 


PUBLIC  u  riLi  1  IKS  eoivirviissio>si 
City  and  County  of  San  Francisco 


RESOLUTION  NO. 


97-0099 


WHEREAS,  An  original  Utility  Agreement  No.  1043.6.1  was  executed  between  the 
Department  of  Public  Works  and  the  State  Department  of  Transportation  to  abandon  the  City's  2'-6" 
X  3'-9"  reinforced  concrete  sewer  facilities  at  Sixth  and  Berry  Streets,  in  order  to  accommodate 
construction  on  Highway  1-280;  and 

WHEREAS,  The  sewerage  system  fiber  optic  duct  owned  by  the  City  at  Sixth  and  Berry 
Streets  was  relocated  as  extra  work,  as  directed  by  the  State;  and 

WHEREAS,  An  Amendment  to  Utility  Agreement  No.  1043.6.1  has  been  drafted  by  the 
State  for  the  relocation  of  the  fiber  optic  duct;  and 

WHEREAS,  Under  said  Amended  Agreement,  the  estimated  project  cost  will  be 
increased  from  $97,000.00  to  $174,577.99,  so  all  actual  applicable  costs  can  be  reimbursed  by  the 


WHEREAS,  The  R&R  Fund,  under  FAMIS  Project  No.  CENRNRR831  has  been  used 
for  initial  project  costs,  and  the  construction  work  was  performed  under  a  change  order  to  the  North 
Embarcadero  Surface  Roadway  and  F-Line  Extension  project,  under  FAMIS  Project  No 
CENEMBN051 12;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  the  General  Manager  of  the  Public 
Utilities  Commission  to  enter  into  the  Amendment  to  Utility  Agreement  No.  1043.6.1  with  the  State 
Department  of  Transportation  for  extra  work  to  relocate  the  City^s  sewerage  system  fiber  optic  duct 
at  Sixth  and  Berry  Streets. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of   April  8.  1997  


State;  and 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 
City  and  County  of  San  Francisco 


RESOLUTION  NO  97-0100 


WHEREAS,  The  Utilities  Engineering  Bureau  has  a  continuing  sewer  repair  and 
replacement  program  to  repair/replace  structurally  inadequate  sewer  facilities;  and 

WHEREAS,  Construction  has  been  completed  for  Contract  Specification  No,  124 IN, 
"El  Mirasol  Place  Sewer  Construction",  to  construct  160  feet  of  24-inch  diameter  vitrified  clay  ' 
pipe  (VCP)  sewer  on  El  Mirasol  Place  ft-om  Sloat  Boulevard  to  160  feet  northerly,  and 

WHEREAS,  The  Department  of  City  Planning  Office  of  Environmental  Review  has 
determined  that  the  Repair  and  Replacement  is  categorically  exempt  from  environmental  review 
under  the  State  Guidelines  implementing  the  California  Environmental  Quality  Act,  and  no 
hazardous  materials  were  encountered  during  construction,  and 

WHEREAS,  The  original  contract  amount  to  Uniacke  Construction,  Inc.  was 
$58,790.00  and  Contract  Modification  No,  1  (Final)  to  adjust  for  actual  quantities  used  during 
construction  is  in  the  credit  amount  of  $13,590.00,  thereby  bringing  the  final  contract  to 
$45,200  00;  and 

WHEREAS,  This  agenda  item  has  been  approved  by  the  HRC  Contract  Compliance 
Officer  assigned  to  monitor  the  Repair  and  Replacement  Program,  and 

WHEREAS,  Funds  for  said  Contract  are  available  from  the  R&R  Fund  (Fund 
5C/CPF/RNR,  FAMIS  Project  No.  CENRNRR854),  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  accepts  the  work  performed  under  Utilities 
Engineering  Bureau  Contract  No.  124 IN  as  satisfactorily  complete,  approves  Contract 
Modification  No.  I  (Final)  in  the  credit  amount  of  $13,590.00;  and  authorizes  final  payment  in  the 
amount  of  $4,970.00  to  the  Contractor,  Uniacke  Construction,  Inc. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of  April  8.  1997. 


Secretary,  Public  Utilities  Comdlssion 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO.  97-0101 


WHEREAS,  In  1993,  work  began  on  the  construction  of  the  Richmond  Transport  FaciHties  a  two-mile 
long  underground  tunnel  which  captures  combined  sanitary  and  storm  water  flows  and  by  gravity  sends  them  to 
the  Westside  Transport  and  eventually  to  treatment  at  the  Oceanside  Water  Pollution  Control  Plan  and  discharge 
through  the  Southwest  Ocean  Outfall,  and 

WHEREAS,  The  Richmond  Transport  Facility  is  a  component  of  the  Clean  Water  Program^s  Master 
Plan  for  wastewater  treatment.  Completion  of  the  Clean  Water  Master  Plan  will  enable  the  City  of  San 
Francisco  to  be  in  compliance  with  the  Cease  and  Desist  Order  (CDO)  requirements  of  the  Regional  Water 
Quality  Control  Board  (RWQCB).  The  purpose  of  the  Richmond  Transport  Facilities  to  reduce  combined 
sewage  overflow  in  the  Richmond  area  to  a  long  time  average  of  eight  times  per  year,  as  required  in  RWOCB 
CDOm-149,  and  ^  m  v 

WHEREAS,  on  December  11,  1995,  the  sandy  soil  underlying  the  hillside  between  24*^  Avenue  and  El 
Camino  del  Mar  in  the  Seacliff/West  Clay  Park  district  of  San  Francisco  was  eroded  by  storm  water  flowing 
from  a  failed  brick  sewer  that  crossed  beneath  the  slope,  and  a  connector  built  at  24^  Avenue  as  part  of  the 
Richmond  Transport  project  was  damaged  by  the  Seacliff  district  sewer  failure,  resulting  in  emergency  work 
being  done  to  repair  the  sewer  damage  and  the  associated  damage  to  the  local  residences  and  landscape,  and 

WHEREAS,  with  permanent  work  related  to  the  Seacliff  Incident  completed,  and  the  connector  built  at 
24*  Avenue  restored,  it  is  anticipated  that  the  project  will  remain  on  schedule  and  will  be  completed  by  June  of 
1997,  adhering  to  the  target  date  described  in  the  last  modification  to  this  contract  (Reference  Resolution  #96- 
0262,  passed  November  12,  1996),  and 

WHEREAS,  Change  Orders  14A,  24A,  27,  28,  30,  32,  33,  34  and  35  represent  the  final  changes  to  the 
work  scope  for  the  Richmond  Transport  facility,  now  therefore,  be  it 

RESOLVED,  that  the  Commission  does  hereby  approve  Modification  No.  10  to  contract  #CTPW9336526 
-  01  for  an  amount  not  to  exceed  $2,516,724,  which  includes  Change  Orders  (CO's)  14A,  24A,  27,  28,  30,  32, 
33,  34  and  35  to  the  construction  contract  for  the  Richmond  Transport  Facility  with  Shank/Balfour  Beatty. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of  APR  I L        8  1997 


Secretary,  Public  Utilities  Comfniss ion 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO.  97-0102 


WHEREAS,  completion  of  the  Clean  Water  Master  Plan  will  enable  the  Citv  nf       Pr  • 
to  be  .n  comphance  wuh  the  Cease  and  Des.st  Order  (CDO)  requirement  f  fhe  ^0!^^^"" 
Quality  Control  Board  (RWQCB);  and  regional  water 

M   .    '^/^^S  The  Richmond  Transport  Facility  is  a  component  of  the  Clean  Water  Program's 
Master  Plan  for  wastewater  treatment  and  meets  the  Regional  Water  Quality  Control  Board  ™ 
requirement  of  an  average  of  eight  overflows  per  year  from  the  Richmond  area;  and 

WHEREAS,  the  final  completion  is  anticipated  for  June  of  1997,  and  additional  work  required 
for  contrac  close-out  requires  modification  to  the  existing  construction  management  clTact  w  th 
tic  'nt  tL^^^^^^^^  "  subconsultants  Don  Told  &  Assocla^el  Iild  EPC, 

RESOLVED  that  the  Commission  hereby  approves  modification  three  (3)  to  Clean  Water 
Program  Contract  #CTPW-93-365 19-01,  increasing  the  contract  for  construction  manageLnt 
consultant  Haley  &  Aldrich  by  a  total  of  $129,634  providing  the  additional  time  needed' for  construction 
management  and  inspection  personnel  to  close  out  this  contract.  t-onsiruction 


meetlT^       '''/pR  f i^gt/       '''''''  Commission  at  its 


Secretary,  Public  Utilirres^rSnf^sion 


City  and  County  of  San  Francisco 


97-0103 


RESOLUTION  NO. 


WHEREAS,  completion  of  the  Clean  Water  Master  Plan  will  enable  the  City  of  San  Francisco 
to  be  in  compliance  with  the  Cease  and  Desist  Order  (CDO)  requirements  of  the  Regional  Water 
Quality  Control  Board  (RWQCB);  and 

WHEREAS,  the  Rankin  Pump  Station  and  Southeast  Water  Pollution  Control  Plant  (SEWPCP) 
Improvement  Project  is  one  of  the  last  components  of  the  Clean  Water  Master  Plan,  and  calls  for  the 
construction  of  a  new  primary  effluent  channel  which  will  transport  primary  effluent  to  the  Booster 
Pump  Station  (BPS)  for  discharge  into  the  Bay;  and 

WHEREAS,  the  Rankin  Pump  Station  and  Southeast  Water  Pollution  Control  Plant  (SEWPCP) 
Improvement  Project  will  provide  increased  maximum  wet  weather  capacity  for  the  SEWPCP  and 
reducing  the  number  of  combined  sewer  overflows  in  the  Islais  Creek  area  to  ten  overflows  per  year 
and  will  eliminate  the  discharge  of  primary  effluent  to  Islais  Creek  during  wet  weather  as  required  by 
the  RWQCB;  and 

WHEREAS,  the  critical  requirement  of  maintaining  SEWPCP  operations  and  the  difficulties  in 
retrofitting  complex  process  facilities  delayed  the  project's  original  August  1996  substantial  completion 
date  to  December  1996;  and 

WHEREAS,  the  final  completion  and  contract  close-out  is  now  anticipated  for  April  of  1997, 
and  the  additional  work  ensuing  from  this  delay  requires  modification  to  the  existing  construction 
management  contract  with  Haley  &  Aldrich  for  this  work  to  be  continued  and  completed  by  its 
subconsultants  Don  Todd  &  Associates  and  EPC.  Inc.,  now  therefore  be  it 

RESOLVED  that  the  Commission  hereby  approves  modification  one  (1)  to  Clean  Water 
Program  Contract  #CTPW-90-46574,  increasing  the  contract  for  construction  management  consultant 
Haley  &  Aldrich  by  a  total  of  $598,490,  and  extending  the  contract  period  by  3  months,  providing  the 
additional  time  needed  for  construction  management  personnel  to  close  out  this  contract. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 

^''^^^s  of   APR  I L      8  1997  


Secretary,  Public  Utilities  Commission 


City  .nc  Couniy  oT  S3^Tran^;;oo 

REVISED 


RESOLUTION  NO.  97-0104 


WHEREAS,  completion  Of  the  Clean  Water  Master  Plan  „Mii      u,    ^  ^. 
to  be  in  compliance  with  the  Cease  and  Desist  Or^erVcDOW  °f  F^^'^isco 

Quality  Control  Board  (RWQCB);  and  requirements  of  the  Regional  Water 

of  the  c'^Satr  pL^S  ^""^^-^^-^^^  ^-^"'ies  Project  is  one  of  the  last  components 

Transpo™fF;cmS  IT  ^  ^""^^'^^^      ^^'^  ^-'^ 

islais  Creek  and'the  BarduringTet  w  ''^''T'  ''''''' 

Islais  Creek  from  the  current  aLuaUve  ag  of  4tt'ime  o  10^^  ""^^^ 

CDO#94-149;  and  ^  ^°  ^°         P^''  y^^'"'     required  by  RWQCB 

required  ,o  complete  U,e  comrac,  elose-out  phase  n"r,hrfore  be'. 

Prograr„To°J;~w5o'?6^^  °-  <"  -  Clean  Wa.er 

Haley  &  Aldrich  by  a  .otal  of  $351  453  n  „v  Z  J^L  hh  v     ,""  "°"«™"'°n  management  comuUan. 
managemen,  and  inspectionTeSotl^^f  foTsf  "J  *L  con'.^ 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Puhlir  TTriun. .  ^       •  • 
meeting  of  APR  I  L        8  1997  Commission  at  its 


Secretary,  Public  Utilities  Conifnission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  9  7     0  1  0  5 


supply;!"^ ^''^  '""''"''^  ^"^"^  ^'^'^      ''''  ^^t^r 

WHEREAS,  the  National  Park  Service  has  been  refurbishing  its  water  treatment  oiant  for 
treating  Lobos  Creek  water  since  mid- 1 995;  and  treatment  plant  tor 

WHEREAS,  the  San  Francisco  Public  Util.ties  has  provided  water  to  the  Presidio  during 
this  period  of  water  treatment  plant  refurbishment  under  the  terms  of  a  contract  since  1995  aTd 

WHEREAS  the  National  Park  Service  has  completed  reftirbishment  of  the  water 
Se^kes"'and  "       '''^^'^'"^      necessary  permits  from  the  California  Departmem  of  Health 

WHEREAS,  the  National  Park  Service  has  requested  a  six  month  extension  of  the  present 
contract  for  water  service  from  the  Commission;  now  therefore  be  it 

u  ^^^L^ED.  that  this  Commission  authorizes  the  extension  of  the  water  service  contract 
with  the  National  Park  Service  to  September  30.  1 997. 


/  hereby  certify  that  the  foregoing  resoh^tion  was  adopted  by  the  Public  Utilities  Commission  at 
Its  meeting  of 

APRIL  81997 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 
RESOLUTION  NO  97-0106 


WHEREAS,  the  National  Park  Service  manages  facilities  within  the  Golden  Gale  National  Recreation 
Area;  and 

WHEREAS.  Fort  Funston  and  Fort  Mason  are  located  within  the  Golden  Gate  National  Recreation  Area; 

and 

WHEREAS,  the  San  Francisco  Public  Utilities  Commission  has  previously  provided  water  to  Fort  Mason 
through  a  contract  with  the  U.S.  Navy  and  is  currently  installing  a  water  service  at  Fort  Funston;  and 

WHEREAS,  the  National  Park  Service  has  requested  a  ten  year  water  utility  service  contract  from  the 
Commission;  and 

WHEREAS,  modification  of  the  SFPUC  rules  and  regulations  will  be  reflected  in  the  ten  year  contract; 
now  therefore  be  it 

RESOLVED,  that  this  Commission  authorizes  the  General  Manager  of  the  SFPUC  enter  into  a  water 
service  contract  with  the  National  Park  Service  for  Fort  Funston  and  Fort  Mason. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of  April  8.  1997 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  97-0107 


WHEREAS,  The  Real  Estate  Department  has  requested  additional  funds  for 
real  estate  services  being  provided  in  support  of  the  Water  Department;  and 

WHEREAS,  Surplus  funds  are  available  in  Object  02700,  Professional  Services,  of 
Water  Department's  Operating  Budget;  and 

WHEREAS,  The  Water  Department  wishes  to  reallocate  funds  from  Object  02700, 
Professional  Services,  to  Object  081  RE,  Services  of  Other  Departments;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  authorizes  the  General  Manager  of  Public  Utilities  to 
reallocate  $67,500  in  the  Water  Department's  Operating  Budget  from  Object  02700,  Profes- 
sional Services,  to  Object  081  RE,  Services  of  Other  Departments,  in  the  Water  Department's 
Operating  Budget. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of  APR  I L        8  1997 


Secretary,  Public  Utilities  Commission 


WILLIE  L.  BROWN,  JR. 
MAYOR 


SAN  FRANCISCO 
WATER  DEPARTMENT 


ANSON  B.  MORAN 
GENERAL  MANAGER 


SAN  FRANCISCO 

CLEAN  WATER  PROGRAM 


NOTICE  OF  PUBLIC  HEARING 


TO  CONSIDER  REVISED 


SCHEDULES  OF  RATES  AND  CHARGES 


TO  BE  CHARGED  BY  THE 


SAN  FRANCISCO  WATER  DEPARTMENT 
AND  THE  CLEAN  WATER  PROGRAM 


Notice  is  hereby  given  that  the  Public  Utilities  Commission  of  the  City  and  County  of  San  Francisco 
will  conduct  a  public  hearing  on  Tuesday,  April  22,  1 997,  at  1 :00  p.m.  in  Room  402,  1 155  Market 
Street,  San  Francisco,  California  to  consider  the  adoption  of  revised  Schedules  of  Rates  and  Charges 
for  water  service  and  water  supplied  by  the  San  Francisco  Water  Department  to  its  retail  and 
wholesale  customers  including  municipal  accounts;  to  consider  adoption  of  miscellaneous  fees  and 
charges  for  various  permits  and  services  provided  by  the  San  Francisco  Water  Department;  and  to 
consider  a  revised  Schedule  of  Rates  and  Charges  for  sewerage  service  provided  by  the  San 
Francisco  Clean  Water  Program  to  its  customers  within  and  outside  the  City  and  County  of  San 
Francisco. 

Copies  of  the  proposals  will  be  available  for  review  beginning  Monday,  April  1 4, 1 997  at  the  Fourth 
Floor  of  1 155  Market  Street,  San  Francisco,  California. 

All  interested  parties  are  invited  to  attend  the  public  hearing  and  present  their  views. 


1155  MARKET  STREET.  4TH  FLOOR  •  SAN  FRANCISCO.  CALIFORNIA  94103  •  (415)  554-3155  •  FAX  (415)  554-3161 


Romaine  A.  Boldridge 
Secretary 
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PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 


Willie  L.  Brown,  Jr. 
MAYOR 


REGULAR  MEETING 

April  22,  1997 
1:00  P.M. 
Room  402 
1155  Market  Street,  Fourth  Floor 

COMMISSIONERS 

E.  Dennis  Normandy,  President 
Victor  G.  Makras,  Vice  President 
Robert  K.  Werbe 

Frank  L.  Cook 
Ann  Moller  Caen 


DEPARTMENTS 

Water  Department 

Hetch  Hetchy 

Clean  Water  Program 


BUREAUS 

Commercial  Land  Management 
Customer  Service 

Engineering  and  Construction  Management 
Environmental  Regulation  and  Management 
Finance 

Information  Systems 
Personnel  and  Training 

System  Planning  and  Regulatory  Compliance 
Water  Pollution  Control 


Anson  B.  Moran 
GENERAL  MANAGER 


Romaine  A.  Boldridge 
SECRETARY 


97-111 


1.  Can  to  Order;  1:12  p.m. 

2.  Roll  Call:  Present  -  President  E.  Dennis  Normandy,  Vice  President 

Victor  G.  Makras,  Commissioner  Robert  K.  Werbe, 
Commissioner  Frank  L.  Cook.  Commissioner  Ann  Moller  Caen 


3.  Approval  of  Minutes 

On  motion  by  Commissioner  Cook,  seconded  by  Commissioner  Caen,  the  Minutes 
of  the  Regular  Meetings  of  March  25,  1996  and  April  8,  1996  were  approved  (5-0) 
by  unanimous  vote. 

4.  Communications 

No  action  was  taken. 


5.       Introduction  of  Old/Ongoing  Business  by  Commissioners 
No  action  was  taken. 


6.       Introduction  of  New  Business  by  Commissioners 

Commissioner  Makras  asked  whether  staff  had  developed  a  policy  regarding  access 
to  tape  recordings  of  Public  Utilities  Commission  closed  sessions.  President 
Normandy  directed  the  Commission  Secretary  to  consult  with  the  appropriate 
parties,  develop  a  policy  and  schedule  it  for  the  PUC  agenda  as  soon  as  possible. 

Commissioner  Makras  suggested  that  in  the  interim,  the  Commission  Secretary 
should  obtain  the  consent  of  the  President  of  the  Commission  before  an  individual  is 
allowed  to  listen  to  the  tapes.  The  members  of  the  Commission  concurred. 


7.       Report  of  the  General  Manager 

a.       Presentation  regarding  the  Sunol  Temple  Restoration. 

Cheryl  Davis,  Manager  of  Water  Supply  &  Treatment  Division,  reported  that 
staff  had  yet  to  determine  the  level  of  restoration  and  adjustments  to  be  made 
on  quarrying  activities.  She  said  that  staff  was  working  on  finding  funding 
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resources  for  the  restoration  ancJ  that  £1  ^  r^iii.--.  ' 

97  budget  to  begin  restoration  of  the  templ^  -3.,.^,.  He- 

lena Chen,  Project  Manager,  showed  electronic  slides  of  the  site  and  the 
temple.  She  discussed  the  different  restoration  options  prepared  by  staff 
She  stated  that  the  estimated  costs  of  restoration  ranged  from  $3.1  million  to 
$4.4  million  depending  on  which  option  was  chosen  by  the  Commission  She 
said  that  staff  recommended  that  the  temple  be  restored  to  the  fullest  extent 
and  that  the  gate  and  the  landscape  be  restored  to  their  original  design. 

Ed  Stewart,  Watershed  Resources  Manager,  discussed  the  watershed 
management  preferred  alternative  adopted  by  the  Commission  and  how  it 
relates  to  the  restoration  of  the  Sunol  Water  Temple. 

Commissioner  Makras  expressed  his  desire  to  speed  up  the  process  of 
restoration.   He  suggested  that  staff  prepare  an  action  plan  on  what  should 
be  done,  how  it  should  be  done  and  how  much  it  would  cost  to  restore  the 
temple. 

Commissioner  Werbe  noted  that  he  would  like  to  see  the  funding  of  this 
project  come  from  real  estate  activities  rather  than  from  ratepayers. 

Commissioner  Normandy  noted  that  all  of  the  funding  for  this  project  would 
not  come  from  ratepayers.  He  stated  that  state  and  federal  agencies  the 
citizens  of  Sunol  and  other  members  of  the  public  have  expressed  a  ' 
willingness  to  help  fund  the  restoration. 

Mr.  Moran  noted  that  staff  would  retum  to  the  Commission  with  a  financing 
plan  that  identifies  real  estate  revenues  as  a  source  of  funds  President 
Normandy  suggested  that  staff  also  prepare  a  delineation  of  costs  and 
benefits  of  the  project. 

Patricia  Stillman,  Save  our  Sunol,  expressed  her  appreciation  of  the 
Commission's  desire  to  speed  up  the  project. 


Presentation  No.  7  -  Regarding  Electric  Power  Deregulation. 
The  presentation  was  continued  to  the  next  meeting. 

Presentation  on  Contracting  Goals. 

Item  7c  was  continued  to  the  next  meeting. 
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d.  RicJge  Xrail 


Mr.  Moran  reported  that  the  Board  of  Supervisors  approved  Supervisor  Tom 
Ammiano's  resolution  asking  that  the  Public  Utilities  Commission  increase 
recreational  access  to  the  watershed  as  soon  as  possible.   He  said  the 
Board  of  Supervisors  asked  PUC  to  return  to  the  Board  within  30  days  to 
provide  a  status  report.  The  status  report  will  be  presented  to  the 
Commission  as  well. 


8.       Public  Comments 
There  were  none. 


REGULAR 


9. a.    PUBLIC  HEARING  -  To  consider  adoption  of  the  revised  schedule  of  rates  to  be 
charged  by  the  San  Francisco  Water  Department  for  retail  water  service  in  San 
Francisco  and  suburban  areas  to  be  effective  with  meter  readings  made  on  or  after 
July  1.  1997. 

William  Laws,  Rate  Administrator,  presented  staffs  recommendations  for  retail  and 
suburban  resale  water  rates  using  electronic  slides. 

Mr.  Laws  reported  that  the  beginning  unapproriated  balance  for  FY  1997-98  would 
be  $14.5  million.  That  balance  would  be  reduced  by  the  end  of  the  fiscal  year  to 
$7.8  million  due  to  operating  expenses  exceeding  revenues  by  $6.7  million.  He 
noted  that  raising  rates  alone  may  not  be  sufficient  to  reach  our  goals  and  meet 
obligations.  We  have  to  look  at  other  financial  strategies  to  meet  bond  coverage 
and  operating  requirements. 

Mr.  Laws  presented  three  rate  plans  for  FY  1997-98;  Option  1  would  be  no  rate 
increase;  Option  2  would  be  a  6.25%  increase;  and  Option  3  would  be  a  9% 
increase.  The  three  options  all  anticipate  a  9%  rate  increase  each  year  from  FY 
1998-99  through  FY  2001-02.  He  said  staff  was  also  recommending  adoption  of  a 
multiple  year  strategy  of  retail  rate  setting  and  retaining  the  current  miscellaneous 
charges  and  fees. 

Mr.  Moran  commented  that  staff  presented  Option  1  to  test  the  result  of  no  rate 
increase  on  the  budget.  Option  2  would  maintain  the  2-times  debt  coverage 
recommended  by  bond  counsel.  Option  3  would  levelize  rate  increases  to  fund 
capital  programs  through  year  2001-02.  He  said  all  of  the  options  met  the  criteria  for 
cash  needs  and  would  produce  reserves  at  the  end  of  the  fiscal  year. 
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staff  and  the  Commission  engaged  in  discussion  over  debt  service  coverage 
Commissioner  Caen  pointed  out  that  our  bond  rating  was  lowered  by  Standard  & 
Poor's  (S&P)  in  a  year  that  our  debt  service  ratio  was  higher  than  two  times; 
therefore,  debt  service  ratio  may  not  be  of  significance  and  a  reserve  of  that  number 
not  necessary. 

Commissioner  Werbe  expressed  the  opinion  that  while  he  did  not  want  to  raise  the 
water  rate;  he  would  be  wilting  to  raise  it  2%  this  year  to  keep  up  with  inflation. 

Bob  Begley,  Executive  Director  of  the  San  Francisco  Hotel  Council,  spoke  in 
opposition  to  a  rate  increase. 

Holger  Gantz,  General  Manager  of  the  San  Francisco  Hilton,  commented  in 
opposition  to  a  rate  increase  and  suggested  cutting  overhead  expenses  and 
allocating  the  savings  to  capital  projects. 

Commissioner  Makras  stated  that  he  would  support  a  zero  rate  increase  for  FY  97- 
98  as  it  would  not  be  prudent  to  raise  water  rates  to  maintain  cash  reserves.  He 
stated  that  a  zero  rate  increase  for  next  fiscal  year  would  be  more  prudent  as  it 
would  be  an  opportunity  to  let  ratepayers  know  that  the  Public  Utilities  Commission 
can  deliver  water  on  a  leaner  budget  without  any  risks  to  the  system. 

Commissioner  Makras  stated  that  he  was  not  supportive  of  the  9%  multiple  year  rate 
plan.  The  Commission  agreed  not  to  address  a  multiple-year  rate  plan  at  this  time. 

Moved  by  Commissioner  Makras,  seconded  by  Commissioner  Werbe,  not  to 
increase  the  water  rates  for  retail  water  service  for  FY  97-98;  passed  (5-0) 
unanimously. 

Resolution  No.  97-0108:    Confirming  that  projected  revenues  under  existing  rates 

together  with  other  funds  available  to  the  San  Francisco 
Water  Department  will  be  sufficient  to  meet  projected 
operating  requirements  for  the  fiscal  year  beginning  July 
1,  1997  and  that  no  adjustment  is  required  in  the  rates 
and  charges  for  water  service  and  water  supplied  by  the 
San  Francisco  Water  Department  for  retail  water  service 
within  the  City  and  County  of  San  Francisco  and 
suburban  areas. 
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PUBLIC  HEARING  -  To  consider  the  adoption  of  the  current  schedule  of  rates  and 
charges  for  water  service  supplied  by  the  San  Francisco  Water  Department  to  its 
suburban  resale  customers. 


Arthur  M.  Jensen,  General  Manager  of  the  Bay  Area  Water  Users  Association, 
suggested  that  the  Commission  look  at  different  rate  scenarios  to  determine  what 
level  of  service  could  be  provided  and  which  capital  programs  could  be  funded  in 
the  next  five  years. 

Moved  by  Commissioner  Makras.  seconded  by  Commissioner  Cook,  to  adopt  a 
resolution  that  does  not  increase  water  rates  for  suburban  resale  water  service; 
passed  (5-0)  unanimously. 

Resolution  No.  97-0109:    Ratifying  a  determination  that  the  calculated  rate 

adjustment  for  suburban  resale  water  service  being  less 
than  1%,  no  adjustment  in  the  rate  for  suburban  resale 
water  service  is  required;  and  confirming  the  current 
schedule  of  rates  and  charges  for  water  service  supplied 
by  the  San  Francisco  Water  Department  to  its  suburban 
resale  customers  will  remain  in  effect. 


PUBLIC  HEARING  -  To  consider  adoption  of  the  revised  schedule  of  rates  to  be 
charged  by  the  Clean  Water  Program  for  retail  sewer  service  in  San  Francisco  to  be 
effective  with  bills  rendered  on  or  after  July  1,  1997. 

Ann  Carey  of  the  Bureau  of  Finance,  presented  staffs  recommendation  for  retail 
sewer  service  charges  using  electronic  slides.  Staffs  recommendations  were  to 
increase  average  residential  accounts  by  4%  and  the  average  commercial  industrial 
rate  by  3.5%.  These  adjustments  would  result  in  projected  revenues  from  sewer 
charges  of  $144  million  next  year. 

Nathan  Ratner,  member  of  the  Mayor's  Task  Force  on  Waste  Water,  urged  the 
Commission  not  to  increase  the  sewer  rate  for  this  year  and  suggested  keeping 
expenditures  down. 

Holger  Gantz  of  the  San  Francisco  Hilton,  commented  against  increasing  sewer 
service  charges  next  year.  He  stated  that  the  hotel  industry  had  received  a  275% 
increase  in  sewer  rates  over  the  last  10  years. 

Commissioner  Makras  suggested  adopting  a  zero  rate  increase  on  sewer  service 
charges  next  year.  To  balance  the  budget,  he  suggested  delaying  some  of  the 
capital  programs,  cutting  the  budget  by  $2.4  million,  or  reducing  the  lifeline  rate 
from  3  units  to  2  units.  Ms.  Carey  stated  that  reducing  the  lifeline  rate  for  the  first 
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three  un.ts  of  consumption  would  generate  additional  rex/enues  at  the  current  ratt> 

However,  it  would  only  affect  residential  ratepayers  particularly  the  elderly  and 
people  on  fixed  or  low  incomes.  Ms.  Carey  said  that  the  reduction  of  life  line  from  3 
to  2  units  would  yield  $10.8  million  additional  revenue  whereas  the  proposed  rate 
increase  would  yield  $8.4  million. 

Commissioner  Werbe  moved  not  to  raise  the  sewer  service  charges  for  next  year 
Commissioner  Makras  seconded. 

Commissioner  Makras  suggested  that  staff  return  to  the  Commission  with  a  plan  to 
amend  the  budget  to  reflect  no  increase  in  sewer  charges  and  to  identify  the  areas 
where  expenditures  could  be  reduced. 

Commissioner  Werbe  requested  Mr.  Nathan  Ratnerto  submit  his  suggestions 
regarding  efficiencies  to  staff. 

As  suggested  by  President  Normandy,  Commissioner  Werbe  and  Commissioner 
Makras  withdrew  their  motion  to  adopt  a  zero  rate  increase.  President  Normandy 
recommended  continuing  this  item  to  the  next  regular  meeting  of  the  Commission  to 
allow  time  for  staff  to  prepare  a  management  plan  based  on  a  zero  rate  increase. 
He  requested  Mr.  Ratner  to  submit  to  staff  any  proposals  the  Mayor's  Task  Force 
had  on  how  expenditures  could  be  reduced  by  $6  million.  Staff  was  also  directed  to 
submit  their  recommendations  on  how  these  proposals  could  be  accomplished. 

Moved  by  Commissioner  Cook,  seconded  by  Commissioner  Caen,  to  continue  Item 
10  to  the  next  regular  meeting  on  May  13,  1997;  passed  (5-0)  unanimously. 


On  recommendation  by  President  Normandy,  the  Commission  took  the  calendar  out  of 
order  to  discuss  the  Closed  Session  agenda  first. 


CLOSED  SESSION 


28.     Public  Comments  on  matters  to  be  discussed  in  Closed  Session. 
There  were  none. 
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29.       Motion  on  whether  to  assert  the  attorney-client  privilege  regarding  the  matters  listed 
below  as  Conference  with  Legal  Counsel. 

Moved  by  Commissioner  Werbe,  seconded  by  Commissioner  Cook,  to  assert  the 
attorney-client  privilege  regarding  the  matters  listed  as  Conference  with  Legal 
Counsel  under  the  Closed  Session  agenda;  passed  (5-0)  unanimously. 

The  meeting  recessed  at  3:50  p.m. 


The  meeting  reconvened  in  Closed  Session  at  3:55  p.m.  The  Public  Utilities  Commission 
met  in  Closed  Session  until  5:00  p.m.  to  discuss  the  follov\/ing  matters: 


30.     Conference  vjWh  Legal  Counsel  -  Pursuant  to  Government  Code  Section 
54956.9(a): 

Existing  Litigation:  Chevron  v.  CCSF,  and  CCSF  v.  Standard,  et.al.  (Chevron). 
No  action  was  taken  on  Item  30. 


Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section 
54956.9(b)(c): 

Anticipated  Litigation:       As  Defendant 

Regarding  Crystal  Springs  Golf  Partners,  L.P. 

Item  31  was  continued. 


Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section 
54956. 9(b)(c): 

Anticipated  Litigation:       As  Plaintiff  and  as  Defendant 

Regarding  500+  acres  of  San  Francisco  Water 
Department  property  on  Bernal  Avenue  in  Alameda 
County. 

Item  32  was  continued. 


At  5:05  p.m.  the  meeting  reconvened  in  public  session. 


97-118 


33.        Announcement  following  Closed  Session. 


Romaine  A.  Boldridge,  Commission  Secretary,  announced  the  actions  taken  by  the 
Commission  dunng  the  Closed  Session. 


34.     Motion  regarding  whether  to  disclose  the  discussions  during  Closed  Session. 

Moved  by  Commissioner  Cook,  seconded  by  Commissioner  Makras  not  to  disclose 
the  discussion  during  the  Closed  Session;  passed  (5-0)  unanimously. 

The  Commission  resumed  discussion  of  the  regular  agenda. 

1 1 .  Authorizing  an  amendment  to  the  agreement  with  Hooper,  Hooper,  Owen  &  Gould 
for  lobbying  services. 

Moved  by  Commissioner  Cook,  seconded  by  Commissioner  Normandy  to  adopt 
Item  11,  passed  (5-0)  unanimously. 

Resolution  No.  97-01 1 0:    Authorizing  the  General  Manager  of  Public  Utilities  to 

execute  the  sixth  amendment  to  the  agreement  with 
Hooper,  Hooper,  Owen  &  Gould,  for  lobbying  services, 
extending  the  term  of  the  contract  to  September  30,  1998 
and  increasing  contract  funding  by  $205,000,  for  a  ' 
contract  total  not  to  exceed  $1,115,000. 

12.  Recommending  to  the  Board  of  Supervisors  an  amendment  to  the  San  Francisco 
Administrative  Code  to  allow  the  Public  Utilities  Commission  Customer  Services 
Bureau  access  to  the  Treasurer's  Cash  Difference  and  Overage  Funds. 

Item  No.  12  was  continued  to  May  13,  1997. 

13.  Authorizing  the  Manager  of  Water  Supply  &  Treatment  Division  to  negotiate  and 
execute  an  agreement  with  Olivia  Chen  Consultants,  Inc.  for  professional  services  to 
support  the  development  and  implementation  of  a  Policy  and  Procedures  Training 
Program  in  an  amount  not  to  exceed  $550,000  over  two  years. 

Commissioner  Caen  expressed  concerns  about  a  comment  made  by  one  member 
of  the  panel  that  Olivia  Chen  Consultants,  Inc.  lacked  training  development 
experience.  She  added  that  Olivia  Chen's  estimated  cost  of  the  project  was  also 
$29,000  higher.  Dale  Newkirk  responded  that  the  comment  was  made  by  one 


97-119 


rriember  of  the  panel  and  not  a  consensus  opinion  of  the  whole  pane* 

Comm.ssroner  Makras  stated  that  training  development  experience  was  significant 
in  this  project  since  the  consultant  was  being  retained  to  develop  a  training  program. 

President  Normandy  recommended  continuance  of  the  item  to  the  next  meeting  so 
that  staff  could  address  the  concerns  of  the  Commission. 

Moved  by  Commissioner  Werbe.  seconded  by  Commissioner  Cook  to  continue 
Item  No.  13  to  the  regular  meeting  on  May  13.  1997;  passed  (5-0)  unanimously. 


14.     Ratifying  the  Declaration  of  Emergency  for  various  Water  Treatment  Plants  and 
requesting  approval  to  expend  funds. 

Moved  by  Commissioner  Makras.  seconded  by  Commissioner  Caen,  to  adopt  Item 
14,  passed  (5-0)  unanimously. 

Resolution  No.  97-01 1 1 :    Ratifying  the  Declaration  of  Emergency  made  by  the 

President  of  the  Commission  on  January  14,  1997  for 
various  facilities  at  the  San  Francisco  Public  Utilities 
Commission  Water  Treatment  Plants  and  requesting  the 
Board  of  Supervisors  to  approve  the  expenditure  of 
$3,100,000  to  cover  the  costs  of  repairs  and 
procurement  of  pumps,  chemicals,  and  ancillary 
equipment. 


15.     Authorizing  a  professional  MIS  service  agreement  with  EcoAnalysis.  Inc.  to  develop 
a  unified  Laboratory  Information  Management  System  (LIMS). 

Moved  by  Commissioner  Werbe.  seconded  by  Commissioner  Cook,  to  adopt  Item 
15,  passed  (5-0)  unanimously. 

Resolution  No.  97-0112:    Authorizing  the  Manager  of  the  Water  Quality  Division  to 

negotiate  and  execute  a  professional  MIS  service 
agreement  with  EcoAnalysis,  Inc.  to  develop  a  unified 
Laboratory  Information  Management  System  (LIMS)  and 
bar  coding  at  a  cost  not  to  exceed  $600,000  over  a  three 
year  period;  and  authorizing  the  transfer  of  $100,000 
from  the  Bureau  of  Water  Pollution  Control  "Other 
Current  Expenses"  and  $150,000  from  the  Water  Quality 
Division  "Equipment  Maintenance"  to  "Professional  and 
Specialized  Services". 
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Moved  '^^^°'7;7^'^^'°"^-  Makras.  seconded  by  Commissioner  Werbe  to  adopt  Items 

Numbered  16  through  22;  passed  (5-0)  unanimously. 


16.      Resolution  No.  97-0113: 


17.     Resolution  No.  97-0114: 


18.     Resolution  No.  97-0115: 


19.     Resolution  No.  97-0116: 


20.     Resolution  No.  97-0117: 


21.     Resolution  No.  97-0118: 


22.     Resolution  No.  97-0119: 


Approving  the  final  plans  and  specifications  for  Contract 
Specification  No.  1405N,  Natoma  Street  Sewer 
Replacement,  and  authorizing  advertisement  for  bids. 

Approving  the  final  plans  and  specifications  for  Contract 
Specification  No.  1421 N,  Green  Street  Sewer 
Replacement,  and  authorizing  advertisement  for  bids. 

Approving  the  final  plans  and  specifications  for  Contract 
Specification  No.  1422N,  Lyon  Street  Sewer 
Replacement,  and  authorizing  advertisement  for  bids. 

Awarding  Contract  Specification  No.  1370N,  Ludlow  Alley 
Sewer  Replacement,  in  the  amount  of  $52,000.00  to  the 
lowest  bidder,  K.J.  Woods  Construction.  Inc. 

Awarding  Contract  Specification  No.  1372N,  Beach 
Street  Sewer  Replacement,  in  the  amount  of 
$114,447. 60  to  the  lowest  bidder,  Esquivel  Grading  and 
Paving.  Inc. 

Awarding  Contract  Specification  No.  1384N,  Glover 
Street  Sewer  Replacement,  in  the  amount  of  $92,325  to 
the  lowest  bidder,  Ramirez  Engineering  Corporation. 

Authorizing  the  Manager  of  Utilities  Engineering  Bureau 
to  expedite  construction  of  new  wastewater  utility  lines 
and  facilities,  with  a  total  project  cost  not  to  exceed 
$800,000,  as  per  agreement  with  the  U.S.  Department  of 
Interior/National  Park  Service;  by  approving  the  final 
plans  and  specifications  for  Contract  Specification  No. 
1106N.  Western  Presidio  Drainage  Improvements;  and 
advertising  for  bids. 


************************** 
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Moved  by  Commissioner  Werbe.  seconded  by  Commissioner  Cook  to  adopt  Items 
numbered  23,  24,  25  and  26;  passed  (5-0)  unanimously. 


23.     Resolution  No.  97-0120: 


24.     Resolution  No.  97-0121 


25.     Resolution  No.  97-0122: 


26.     Resolution  No.  97-0123: 


Authorizing  the  General  Manager  of  Public  Utilities  to 
execute  a  lease  with  Pacific  Bell  Mobile  Services,  for  use 
of  approximately  225  square  feet  of  space  located  on 
watershed  land  at  the  Runnymede  Gate  along  the 
Interstate  280  Corridor  in  Woodside,  California,  as 
communications  site  for  a  Personal  Communication 
Service  System  Facility  at  a  monthly  rental  rate  of 
$2,000.00. 

Authorizing  the  General  Manager  of  Public  Utilities  to 
execute  a  lease  with  Pacific  Bell  Mobile  Services,  for  use 
of  approximately  225  square  feet  of  space  located  on 
watershed  land  at  the  Trousdale  Gate  along  the 
Interstate  280  corridor  in  Millbrae,  California,  as 
communications  site  for  a  Personal  Communication 
Sen/ice  System  Facility  at  a  monthly  rental  rate  of 
$1,800.00. 

Authorizing  the  General  Manager  of  Public  Utilities  to 
execute  a  lease,  and  any  agreements  or  exhibits, 
including  the  Letter  of  Consent,  with  Sprint  Spectrum, 
L.P.,  for  the  use  of  approximately  210  square  feet  of 
space  on  a  portion  of  Crystal  Springs  Golf  Course  in 
Hillsborough,  San  Mateo  County,  as  communications  site 
for  a  Personal  Communication  Service  System  Facility  at 
a  monthly  rental  rate  of  $1 ,800.00. 

Authorizing  the  General  Manager  of  Public  Utilities  to 
execute  a  lease,  and  any  agreements  or  exhibits, 
including  the  Letter  of  Consent,  with  Sprint  Spectrum. 
L.P.,  for  use  of  approximately  300  square  feet  of  space 
located  on  the  watershed  land  at  the  Trousdale  Gate 
along  the  Interstate  280  corridor  in  Millbrae.  California,  as 
communications  site  for  a  Personal  Communication 
Service  System  Facility  at  a  monthly  rental  rate  of 
$1,800.00. 


**************************** 
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27.      Authorizing  the  selection  of  a  laboratory  services  consultant. 

Moved  by  Commissioner  Werbe.  seconded  by  Commissioner  Makras.  to  adopt  Item 
27,  passed  (5-0)  unanimously. 

Resolution  No.  97-0124:    Authorizing  the  Bureau  of  Environmental  Regulation  and 

Management  to  select  a  laboratory  services  consultant 
from  a  list  of  ranked  finalists  and  to  negotiate  and 
execute  a  contract  with  Sequoia  Analytical,  or  if  not 
successful,  sequentially  as  necessary. 


Thereupon,  the  meeting  was  adjourned;  5:32  P.M. 


Romaine  A.  Boldridge  ^ 
Secretary 
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PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO.  97-0108 


H    •    T^^^^^!;"^!"'^  Commission  on  March  25,  1997,  by  Resolution  No.  97-0084  did 

Market  Street,  San  Francisco  by  the  Public  Utilities  Commission  to  consider  a  10%'ncrease  in 
the  rates  and  charges  for  water  service  and  water  supplied  by  the  San  Francisco  Water 
Department  to  its  retail  customers  and  outside  the  City  and  County  of  San  Francisco;  and 

WHEREAS,  Members  of  the  public  have  been  given  an  opportunity  to  express  their 
views  on  the  recommended  Schedule  of  Rates  and  Charges;  now  therefore,  be  it 

RESOLVED,  That  pursuant  to  a  published  notice  of  the  intention  of  Public  Utilities 
Commission  to  adopt  a  revised  Schedule  of  Rates  and  Charges  to  be  charged  by  the  San 
Francisco  Water  Department  for  retail  water  service  in  San  Francisco  and  suburban  areas  a 
public  hearing  was  held  on  April  22,  1 997,  and  a  copy  of  said  Schedule  of  Rates  and  Charges 
being  on  file  m  the  office  of  the  Secretary  of  this  Commission  and  being  made  a  part  of  this 
resolution  by  reference,  this  Commission  hereby  determines  that  projected  revenues  under 
existing  rates  together  with  other  funds  available  to  the  San  Francisco  Water  Department  will  be 
sufficient  to  meet  projected  operating  requirements  for  the  fiscal  year  beginning  July  1  1997 
and  that  no  adjustment  in  the  rates  applicable  to  retail  water  service  within  the  City  and  County 
Of  ban  Francisco  and  to  retail  water  service  in  suburban  areas  is  required;  and  be  it 

in  effec't-^a'^d"be'it'^^^°'"^^°'  ^^^^      '^""''^"^  Schedule  of  Rates  and  Changes  shall  remain 

FURTHER  RESOLVED,  That  the  foregoing  Schedule  of  Rates  and  Charges  is  for  the 
purpose  of  meeting  operating  expenses,  including  employee  wage  rates  and  fringe  benefits 
purchasing  or  leasing  of  materials,  supplies  and  equipment;  meeting  financial  reserve  require- 
ments; obtaining  funds  for  capital  projects  necessary  to  maintain  service  within  existing  service 
areas;  and  other  budgetary  requirements  of  the  San  Francisco  Water  Department 
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/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of  April  22,  1997 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO  97-0109 


WHEREAS,  This  Commission  on  March  26,  1997,  by  Resolution  No  97-0084  designated 
Tuesday,  April  22.  1 997,  as  the  date  for  a  public  hearing  to  be  conducted  at  1 :00  p  m  at  1 1 55  Market 
Street,  Room  402,  San  Francisco,  by  the  Public  Utilities  Commission  to  consider  a  proposal  for  rate 
mcreases  for  water  service  and  water  supplied  by  the  San  Francisco  Water  Department  to  its  wholesale 
customers  with  long  term  contracts;  and 

WHEREAS,  Members  of  the  public  have  been  given  an  opportunity  and  have  expressed  their 
views  on  the  recommended  Schedule  of  Rates;  now,  therefore,  be  it 

RESOLVED,  That  pursuant  to  a  published  notice  of  intention  of  the  Public  Utilities  Commission 
to  adopt  a  revised  Schedule  of  Rates  to  be  charged  by  the  San  Francisco  Water  Department  for  water 
service  to  suburban  resale  customers,  and  a  public  hearing  held  on  April  22,  1997,  a  copy  of  said  revised 
Schedule  W-25  Resale  Use  With  Long  Term  Contract  being  on  file  in  the  office  of  the  Secretary  of  this 
Commission  and  being  made  part  of  this  resolution  by  reference,  this  Commission  hereby  determines  the 
calculated  rate  adjustment  being  less  than  1%  and  in  accordance  with  Section  5.07  of  the  Settlement 
Agreement  and  Master  Water  Sales  contract  no  adjustment  in  the  rate  for  suburban  resale  water  service  is 
required;  and  be  it 

FURTHER  RESOLVED,  That  the  current  Schedule  of  Rates  and  Charges  shall  remain  in  effect- 
and  be  it  ' 

FURTHER  RESOLVED,  That  the  foregoing  rate  schedules  are  for  the  purpose  of  meeting 
operating  expenses,  including  employee  wage  rates  and  fringe  benefits,  purchasing  or  leasing  of  supplies, 
eqmpment  of  materials,  meeting  financial  reserve  needs  and  requirements,  obtaining  funds  for  capital 
projects  necessary  to  maintain  service  within  existing  service  areas  and  other  budgetary  requirements  of 
the  San  Francisco  Water  Department,. 
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/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 

 APRM     2  2  1997  


Secretary,  Public  Utilities  Commission 


PUBUC  UnUTIES  COMMISSION 
City  and  County  of  San  Francisco 

RESOLUnONNO.  97-0110 


WHEREAS,  The  Commission  and  Hooper,  Hooper,  Owen  &Gould  entered  into  that 
certain  Agreement  dated  December  10,  1992  whereby  Hooper.  Hooper,  Owen  &  Gould  would 
perform  lobbyist  services  for  assistance  with  federal  water  and  energy  matters;  and 

WHEREAS,  PUC  has  previously  approved  continued  services  of  Hooper.  Hooper  Owen 
&Gould  based  on  a  yearly  retainer  of  $180,000;  and 

WHEREAS,  PUC  has  previously  approved  funding  for  out  of  town  travel  at  $25,000  per 
year;  and 

WHEREAS,  An  additional  extension  and  fiinding  increase  is  needed  to  continue  the 
services  of  this  firm  of  Hooper,  Hooper.  Owen  &Gould  for  an  additional  year  and  funding  is 
available  in  Hetch  Hetchy  s  operating  budget;  now,  therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  hereby  agrees  to  the  extension  to  the 
Agreement  with  Hooper,  Hooper.  Owen  &Gould,  to  September  30.  1998  and  such  expenses  as 
are  incurred  in  the  performance  of  services  hereunder,  including  reimbursable  travel  expenses 
up  to  but  not  exceeding  $25,000  per  calendar  year,  for  a  contract  total  not  to  exceed 
$1,115,000;  and.  be  it 

FURTHER  RESOLVED.  That  the  Commission  hereby  authorizes  the  General  Nfenager 
of  the  Public  Utilities  Commission  to  execute  the  Sixth  Amendment  to  Agreement  with  Hooper, 
Hooper,  Owen  &  Gould. 
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I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of  |  L     2  2  1997 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  97-0111 

WHEREAS,  The  recent  storms  have  resulted  in  Hetch  Hetchy  water  not  being  usable  until  the 
water  quality  problems  including  high  turbidity  in  the  Hetch  Hetchy  water  associated  with  storms  and 
flooding,  with  recent  fires  and  fallen  ash  on  the  Hetch  Hetchy  watershed  during  the  summer  and  fall  of 
1996  contributing  to  increased  erosion,  have  subsided,  and 

WHEREAS,  The  recent  storms  and  flooding  conditions  have  resulted  in  the  need  for  the  continu- 
ous use  of  the  Sunol  Valley  Water  Treatment  Plant  and  the  Harry  Tracy  Water  Treatment  Plant  to 
maintain  a  reliable  water  supply  during  the  current  peak  rainfall  season,  and 

WHEREAS,  The  President  of  the  Commission,  by  letter  dated  January  14,  1997,  declared  the 
existence  of  an  emergency  at  the  SF  PUC's  City's  Water  Treatment  Plants  to  provide  for  emergency 
repairs  to  support  systems  as  necessary  to  maintain  reliable  water  supply  during  this  period  of  extended 
operation  of  the  water  treatment  plants,  and 

WHEREAS,  Both  water  treatment  plants  are  running  at  peak  capacity  with  a  chemical  feed  system 
failing  at  the  Harry  Tracy  Water  Treatment  Plant,  and  emergency  procurement  of  equipment,  materials, 
and  supplies  used  in  the  operation  of  the  treatment  plants  is  essential  to  maintain  continuous  operation 
without  disruption  to  the  delivery  of  potable  water,  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  ratifies  the  Declaration  of  Emergency  for  various 
process  facilities  at  the  City's  Water  Treatment  Plants  made  by  the  President  of  the  Commission  on 
January  14,  1997,  and  be  it  fijrther, 

RESOLVED,  That  this  Commission  hereby  authorizes  the  transfer  of  funds  in  the  total  amount  of 
$3,100,000  into  Project  CUW134  Fast  Track  Projects  from  the  projects  enumerated  as  follows  to  fund  this 
emergency: 
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FL/W552  Facilities  Insp  And  Maint  $100,000 

FUW553  BIdgs  &  Grounds  Maint.  205,000 

FUW554  Maint.  Of  Cathodic  Protection  $175,000 

FUW555  Dam  Safety  Monitoring  $25,000 

FUW557  Watershed  Mang.  Planning  $360,000 

FUW559  Watershed  Land  Erosion  $450,000 

FUW563  Niles  Canyon  $35,000 

CUW127  SCADA  $1,615,000 

CUW172  Repair  Energy  Dissipator  $100,000 

CIJW625  Disinfection  System  Sunol  $35,000 


and,  be  it  further. 


RESOLVED,  That  this  Commission  hereby  requests  the  Board  of  Supervisors  to  approve  the 
expenditure  of  funds  for  this  emergency  as  enumerated  above. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Pubhc  Utdities  Commission  at 
its  meeting  of 

APRIL    2  2  1997 


Secretary,  Pubhc  Utihties  'Commission 
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PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO.  97-0112 

WHEREAS,  Under  Resolution  No.  96-0093  ,  adopted  on  May  14,  1996,  the  Public  Utilities 
Commission  (PUC)  authorized  solicitation  of  Request  for  Proposal  for  the  implementation  of  Hewlett 
Packard  ChemLMS  Laboratory  Information  Management  System  (LIMS);  and 

WHEREAS,  ETA,  Inc.  was  recommended  by  the  selection  panel  to  implement  the  ChemLMS 
LIMS  but  the  final  contract  approval  was  deferred  due  to  opportunities  presented  by  the  transfer  of  the 
Clean  Water  Program  to  the  PUC;  and 

WHEREAS,  In  December,  the  wastewater  laboratories  were  transferred  to  the  Water  Quality 
Bureau  (WQB);  the  WQB  Manager  decided  that  a  unified  LIMS  would  be  more  cost  effective  and 
efficient;  a  panel  was  established  to  confirm  that  either  the  EcoAnalysis  or  ETA  LIMS  would  work;  and 

WHEREAS,  The  panel  allowed  both  EcoAnalysis  and  ETA  to  resubmit  modified  proposals  for  a 
unified  LIMS  and  recommended  the  selection  of  the  EcoAnalysis  LIMS;  and 

WHEREAS,  A  range  of  specialized  professional  MIS  services  are  required  from  EcoAnalysis,  Inc 
for  the  conversion,  upgrade,  and  maintenance  of  the  unified  LIMS,  and  developmem  of  a  bar  coding 
system;  and 

WHEREAS,  The  HRC  has  approved  a  sole  source,  proprietor  designation  for  this  contract  with  a 
15%  MBE  participation,  now,  therefore,  be  it 

RESOLVED,  That  the  Manager  of  the  Water  Quality  Bureau  is  hereby  authorized  to  negotiate  and 
execute  a  Professional  MIS  Service  Agreement  with  EcoAnalysis,  Inc.  to  develop  a  unified  Laboratory 
Information  Management  System  (LIMS)  and  bar  coding  at  a  cost  not  to  exceed  $600,000  over  a  three 
year  period,  and  further  be  it 

RESOLVED.  That  the  Manger  of  the  Bureau  of  Finance  is  hereby  authorized  to  transfer  $100,000 
from  the  Bureau  of  Water  Pollution  Control's  Other  Current  Expenses  and  $150,000  from  WQB's 
Equipment  Maintenance  into  WQB's  Professional  and  Specialized  Services. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of  APR  I  L     2  2  1997 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO.  97-0113 


WHEREAS,  The  Bureau  of  Engineering  has  a  continuing  Sewer  Repair  and  Replacement  Program 
to  repair/replace  structurally  inadequate  sewer  facilities;  and 

WHEREAS,  Plans  and  Specifications  have  been  completed  for  Bureau  of  Engineering  Contract 
Specification  No.  1405N,  "Natoma  Street  Sewer  Replacement",  to  replace  the  existing  18-inch  diameter 
sewer  with  approximately  446'  of  12-inch  diameter  VCP  sewer  in  Natoma  Street  from  7th  Street  to  Russ 
Street;  and 

WHEREAS,  The  Department  of  City  Planning  Office  of  Environmental  Review  has  determined  that 
the  Sewer  Repair  and  Replacement  program  is  categorically  exempt  from  environmental  review  under  the 
State  Guidelines  implementing  the  California  Environmental  Quality  Act;  and 

WHEREAS,  Funds  for  said  Contract  are  available  under  the  1 994  Sewer  Bond  (Fund  5C/CPF/UNA); 
now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  final  plans  and  specifications  for  Bureau  of 
Engineering  Contract  Specification  No.  1405N,  'Tslatoma  Street  Sewer  Replacement,  to  replace  the  existing 
sewer  in  Natoma  Street  from  7th  Street  to  Russ  Street,  and  authorizes  the  Bureau  of  Engineering  to  advertise 
for  bids  for  said  contract. 
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/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at 
its  meeting  of     April  22.  1997 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO.  97-0114 


WHEREAS,  The  Bureau  of  Engineering  has  a  continuing  Sewer  Repair  and  Replacement  Program 
to  repair/replace  structurally  inadequate  sewer  facilities;  and 

WHEREAS.  Plans  and  Specifications  have  been  completed  for  Bureau  of  Engineering  Contract 
Specification  No.  142 IN,  "Green  Street  Sewer  Replacement,  to  slipline  the  existing  3'  x  5'  sewer  with 
approximately  387'  of  14-inch  diameter  PE.P.  sewer  in  Green  Street  from  Columbus  Avenue  to  Powell  Street; 
and 

WHEREAS,  The  Department  of  City  Planning  Office  of  Environmental  Review  has  determined  that 
the  Sewer  Repair  and  Replacement  program  is  categorically  exempt  from  environmental  review  under  the 
State  Guidelines  implementing  the  California  Environmental  Quality  Act;  and 

WHEREAS,  the  Engineer's  Estimate  for  this  Contract  is  $80,000.00.  Funds  for  said  Contract  are 
available  under  the  1994  Sewer  Bond  (Fund  5C/CPF/UNA);  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  final  plans  and  specifications  for  Bureau  of 
Engineering  Contract  Specification  No.l421N,  "Green  Street  Sewer  Replacement",  to  replace  the  existing 
sewer  in  Green  Street  from  Columbus  to  Powell  Street,  and  authorizes  the  Bureau  of  Engineering  to  advertise 
for  bids  for  said  contract. 
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/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at 
its  meeting  of     April  22^  1997 


Secretary,  Public  Utilities  Commission 


City  and  County  of  San  Francisco 

RESOLUTION  NO.  97.Q  j  |  5 


WHEREAS,  The  Bureau  of  Engineering  has  continuing  sewer  and  street  repair  and  replacement 
program  to  repair/replace  structurally  inadequate  sewer  facilities  and  streets  in  poor  condition;  and 

WHEREAS,  Plans  and  Specifications  have  been  completed  for  Bureau  of  Engineering  Contract 
Specification  No.  1422N,  Lyon  Street  Sewer  Replacement,  to  replace  the  existing  sewer  with 
approximately  324  feet  of  1 2-inch  diameter  vitrified  clay  pipe  (VCP)  sewers  and  to  perform  pavement 
renovation  work,  all  in  Lyon  Street  from  Sacramento  Street  to  Clay  Street;  and 

WHEREAS,  The  Department  of  City  Planning  Office  of  Environmental  Review  has  determined  that 
the  sewer  and  street  repair  and  replacement  programs  are  categorically  exempt  from  environmental 
review  under  the  state  Guidelines  implementing  the  California  Environmental  Quality  Act;  and 

WHEREAS,  The  Engineer's  Estimate  for  the  sewer  portion  is  $81,470.  Funds  for  the  sewer  portion 
of  the  Contract  are  available  from  the  R&R  Funds  (5CCPF  R&R)  and  funds  for  the  street  renovation 
are  from  Department  of  Public  Works/Bureau  of  Engineering  Capital  Projects-Transportation  funds 
(3C/SIF/UNA);  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  final  plans  and  specifications  for  Bureau  of 
Engineering  Contract  SpecificaUonNo.  1422N,  and  authorizes  the  Bureau  of  Engineering  to  advertise 
for  bids  for  said  contract. 
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I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of 


April  22,  1997  

Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO.  97-0116 


WHEREAS,  On  January  14,  1997  DPW's  Bureau  of  Engineering  approved  the  final  plans  and 
specificationsfor  Utilities  Engineering  Bureau  Contract  SpecificationNo.  1 370N,  Sewer  Replacement 
in  Ludlow  Alley  between  Lansdale  Avenue  and  Casitas  Avenue  and  authorized  advertising  for 
proposals;  and 

WHEREAS,  The  Contract  was  advertised  on  February  15,  1997;  and 

WHEREAS,  Three  bids  were  received  and  opened  publicly  on  March  5,  1997;  and 

WHEREAS,  Staff  review  of  the  bids  for  responsiveness  and  application  of  bid  preference  resulted  in 
the  establishment  of  K.J.  Woods  Construction,  Inc.,  as  the  lowest  responsive  bidder;  and 

WHEREAS,  MBE  and  WBE  participation  has  been  approved  by  the  HRC  Contract  Compliance 
Officer  assigned  to  monitor  DPW  contracts;  and 

WHEREAS,  Funding  for  said  contract  is  from  the  R&R  Funds  (5C/CPF/R&R,  FAMIS  Project  No. 
CENRNRR899);  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  award  of  Utilities  Engineering  Bureau 
Contract  Specification  No.  1370N,  Ludlow  Alley  Sewer  Replacement,  in  the  amount  of  $52,000.00 
to  K.J.  Woods  Construction,  Inc.,  as  the  lowest  responsive  bidder. 
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I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of 

April  22,  1997 


Secretary,  Public  Utilitief  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  97-0117 


WHEREAS,  On  January  28,  1997,  the  Public  Utilities  Commission  approved  the  final  plans  and 
specifications  for  Utilities  Engineering  Bureau  Contract  Specification  No.  1372N,  "Beach  Street  Sewer 
Replacement"  to  replace  the  existing  sewers  in  Beach  Street  between  Larkin  and  Hyde  Streets;  and 

WHEREAS,  The  Contract  was  advertised  on  February  15,  1997;  and 

WHEREAS,  Five  bids  were  received  and  opened  publicly  on  March  5,  1997;  and 

WHEREAS,  Staff  review  of  the  bid  for  responsiveness  and  application  of  bid  preferences  resulted  in 
the  establishment  of  Esquivel  Grading  and  Paving,  Inc.  as  the  lowest  responsive  bidder;  and 

WHEREAS,  MBE  and  WBE  participation  has  been  approved  by  the  HRC  Contract  Compliance 
Officer  assigned  to  monitor  Sewer  Repair  and  Replacement  contracts;  and 

WHEREAS,  The  Department  of  City  Planning  Office  of  Environmental  Review  has  determined  that 
the  Sewer  Repair  and  Replacement  program  is  categorically  exempt  from  environmental  review  under  the 
state  Guidelines  implemenfing  the  California  Environmental  Quality  Act;  and 

WHEREAS,  Funds  for  said  Contract  are  under  the  1994  Sewer  Bond  (Fund  5C/CPF/UNA  FAMIS 
Project  NO.CENSR4SI72) ;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  award  of  Utilities  Engineering  Bureau 
Contract  1372N,  Beach  Street  Sewer  Replacement  in  the  amount  of  $1 14,447.60  to  Esquivel  Grading  and 
Paving,  Inc.  as  the  lowest  responsive  bidder. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of     April  22,  1997 
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Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO.  97-0118 


WHEREAS,  On  January  14,  1997,  the  Public  Utilities  Commission  approved  the  final  plans  and 
specifications  for  Utilities  Engineering  Bureau  Contract  Specification  No.  1384N,  '^Glover  Street  Sewer 
Replacement"  to  replace  the  existing  sewers  in  Glover  Street  between  Leavenworth  and  Jones  Streets;  and 

WHEREAS,  The  Contract  was  advertised  on  January  24,  1997;  and 

WHEREAS,  Seven  bids  were  received  and  opened  publicly  on  February  26,  1997;  and 

WHEREAS,  Staff  review  of  the  bid  for  responsiveness  and  application  of  bid  preferences  resulted  in 
the  establishment  of  Ramirez  Engineering  Corporation  as  the  lowest  responsive  bidder;  and 

WHEREAS,  MBE  and  WEE  participation  has  been  approved  by  the  HRC  Contract  Compliance 
Officer  assigned  to  monitor  Sewer  Repair  and  Replacement  contracts;  and 

WHEREAS,  The  Department  of  City  Planning  Office  of  Environmental  Review  has  determined 
that  the  Sewer  Repair  and  Replacement  program  is  categorically  exempt  from  environmental  review  under 
the  state  Guidelines  implementing  the  California  Environmental  Quality  Act;  and 

WHEREAS,  Funds  for  said  Contract  are  under  the  1994  Sewer  Bond  (Fund  5C/CPF/UNA, 
FAMIS  Project  No.  CENSR4SI84) ;  now  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  award  of  Utilities  Engineering  Bureau 
Contract  1384N,  Glover  Street  Sewer  Replacement  in  the  amount  of  $92,325  to  Ramirez  Engineering 
Corporation  as  the  lowest  responsive  bidder. 
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/  hereby  certify  thai  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at 
its  meeting  of     April  22>  1997 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO.  97-0119 


WHEREAS,  the  Clean  Water  Master  Plan  for  wastewater  treatment  includes  the  project  called 
the  Richmond  Transport  Facility  (Job  #7179E);  and 

WHEREAS,  a  portion  of  the  scope  of  work  to  be  completed  under  the  Richmond  Transport 
Facility  includes  construction  of  new  wastewater  utility  lines  and  facilities  as  per  agreement 
#1443CX061094014with  the  U.S.  Department  of  the  Interior/National  Park  Service;  and 

WHEREAS,  due  to  the  Seacliff  district  sewer  failure  which  occurred  December  11,  1995, 
emergency  work  was  performed  and  permanent  repair  took  place  to  restore  the  damaged  24^  Avenue 
connector  that  was  part  of  the  Richmond  Transport  project,  and 

WHEREAS,  this  emergency  and  permanent  work  extended  the  overall  project  scope  and 
schedule  for  the  Richmond  Transport  Facility,  causing  further  delay  to  the  scheduled  utility  installation 
project  as  per  the  agreement  with  the  National  Park  Service;  and 

WHEREAS,  time  is  of  the  essence  in  performing  this  work  before  the  onset  of  the  rainy  season 
in  October/November,  now  therefore,  be  it 

RESOLVED,  that  the  Commission  hereby  authorizes  the  Manager  of  the  Utilities  Engineering 
Bureau  to  expedite  construction  of  new  wastewater  utility  lines  and  facilities,  with  total  project  cost  not 
to  exceed  $800,000,  as  per  agreement  #1443CX06 10940 14  with  the  U.S.  Department  of  the 
Interior/National  Park  Service  by  1)  approving  the  final  plans  and  specifications  for  Contract 
Specification  No.  1106N,  "Western  Presidio  Drainage  Improvements";  and  2)  advertising  the 
construction  contract  for  bids  to  construct  the  subject  wastewater  utility  lines  and  facilities. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 

^^^^i^s  of  APRIL    2  2  1997  


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO.  97-0120 


WHEREAS.  The  City  and  County  of  San  Francisco  owns  certain  real  property  under  the 
jurisdiction  of  the  San  Francisco  Public  Utilities  Commission  in  Woodside,  San  Mateo  County; 
and 

WHEREAS,  Pacific  Bell  Mobile  Services,  a  California  corporation,  has  requested  a  Lease 
for  approximately  225  ft.  of  space  on  a  portion  of  San  Francisco  Public  Utilities  Commission 
Watershed  land  at  the  Runnymede  Gate  along  the  Interstate  280  corridor  in  Woodside, 
California;  and 

WHEREAS,  Pacific  Bell  Mobile  Services  will  install  its  telecommunication  equipment  and 
construct  an  underground  conduit  for  the  placement  of  coax  cables  and  utility  wirings  for  a 
communications  site  for  a  Personal  Communication  Service  System  Facility;  and 

WHEREAS,  BERM  has  determined,  and  completed  a  certification,  that  the  project 
described  by  the  proposed  agreement  is  categorically  exempt  from  the  requirements  of  the 
California  Environmental  Quality  Act;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  terms  and  conditions  and 
authorizes  the  execution  of  that  certain  lease  of  approximately  225  sq.  ft.  of  space  to  Pacific  Bell 
Mobile  Services,  a  California  corporation,  as  Lessee,  for  the  purpose  of  a  communications  site 
for  a  Personal  Communication  Service  System  Facility,  as  set  forth  in  the  Lease  of  certain  real 
property  under  the  jurisdiction  of  the  Public  Utilities  Commission,  for  the  term  of  one  (1 )  year 
and  three  hundred  sixty  four  (364)  days  with  an  option  to  extend  initial  term  for  three  (3)  years 
and  one  (1)  day  from  the  Expiration  Date;  and  be  it 

FURTHER  RESOLVED,  That  all  actions  authorized  by  this  resolution  and  heretofore 
taken  by  any  City  official  in  connection  with  such  Agreement  are  hereby  ratified,  approved  and 
confirmed  by  this  Commission;  and  be  it 

FURTHER  RESOLVED,  That  upon  approval  by  this  Commission,  the  General  Manager 
of  Public  Utilities  is  hereby  authorized  and  directed  to  execute  said  lease. 


/  hereby  certify  that  the  foregoing  res  olution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of  APRIL     2  2  1997 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  97-0121 


WHEREAS,  The  City  and  County  of  San  Francisco  owns  certain  real  property  under  the 
jurisdiction  of  the  San  Francisco  Public  Utilities  Commission  in  Millbrae,  San  Mateo  County;  and 

WHEREAS,  Pacific  Bell  Mobile  Services,  a  California  corporation,  has  requested  a  Lease 
for  approximately  225  ft.  of  space  on  a  portion  of  San  Francisco  Public  Utilities  Commission 
Watershed  land  at  the  Trousdale  Gate  along  Interstate  280  corridor  in  Millbrae,  California;  and 

WHEREAS,  Pacific  Bell  Mobile  Services  will  Install  its  telecommunication  equipment  and 
construct  an  underground  conduit  for  the  placement  of  coax  cables  and  utility  wirings  for  a 
communications  site  for  a  Personal  Communication  Service  System  Facility;  and 


WHEREAS,  BERM  has  determined,  and  completed  a  certification,  that  the  project 
described  by  the  proposed  agreement  is  categorically  exempt  from  the  requirements  of  the 
California  Environmental  Quality  Act;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  terms  and  conditions  and 
authorizes  the  execution  of  that  certain  Lease  of  approximately  225  sq.  ft.  of  space  to  Pacific 
Bell  Mobile  Services,  a  California  corporation,  as  Lessee,  for  the  purpose  of  a  communications 
site  for  a  Personal  Communication  Service  System  Facility,  as  set  forth  in  the  Lease  of  certain 
real  property  under  the  jurisdiction  of  the  Public  Utilities  Commission,  for  the  term  of  one  (1 ) 
year  and  three  hundred  sixty  four  (364)  days  with  an  option  to  extend  initial  term  for  three  (3) 
years  and  one  (1)  day  from  the  Expiration  Date;  and  be  it 

FURTHER  RESOLVED,  That  all  actions  authorized  by  this  resolution  and  heretofore 
taken  by  any  City  official  in  connection  with  such  Agreement  are  hereby  ratified,  approved  and 
confirmed  by  this  Commission;  and  be  it 

FURTHER  RESOLVED,  That  upon  approval  by  this  Commission,  the  General  Manager 
of  Public  Utilities  is  hereby  authorized  and  directed  to  execute  said  Lease. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of  APRIL     2  2  1997 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO.  97-0122 


WHEREAS,  The  City  and  County  of  San  Francisco  owns  certain  real  property  under  the 
jurisdiction  of  the  San  Francisco  Public  Utilities  Commission  in  Hillsborough,  San  Mateo  County; 
and 

WHEREAS,  Sprint  Spectrum  L.P.,  a  Delaware  limited  partnership,  has  requested  a  lease 
for  approximately  210  sq.  ft.  of  space  on  a  portion  of  Crystal  Springs  Golf  Course  for  the  purpose 
of  a  communications  site  for  a  Personal  Communication  Service  System  Facility;  and 

WHEREAS,  Sprint  Spectrum  L.P.  will  place  their  GPS  and  wireless  panel  antennas  on  an 
existing  PG&E  tower  by  way  of  a  separate  agreement  with  PG&E;  and 

WHEREAS,  BERM  has  determined,  and  completed  a  certification,  that  the  project 
described  by  the  proposed  agreement  is  categorically  exempt  from  the  requirements  of  the 
California  Environmental  Quality  Act;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  terms  and  conditions  and 
authorizes  the  execution  of  that  certain  Lease  and  any  agreements  or  Exhibits  contemplated 
therein,  including,  without  limitation,  the  Letter  of  Consent,  attached  as  Exhibit  B  to  the  Lease,  of 
approximately  210  sq.  ft.  of  space  to  Sprint  Spectrum  L  P.,  a  Delaware  limited  partnership,  as 
lessee,  for  the  purpose  of  a  communications  site  for  a  Personal  Communication  Service  System 
Facility,  as  set  forth  in  the  Lease  of  certain  real  property  under  the  jurisdiction  of  the  Public 
Utilities  Commission,  for  the  term  of  one  (1)  year  and  three  hundred  sixty  four  (364)  days  with  an 
option  to  extend  initial  term  for  three  (3)  years  and  one  (1)  day  from  the  Expiration  Date;  and  be 
it 

FURTHER  RESOLVED.  That  all  actions  authorized  by  this  resolution  and  heretofore 
taken  by  any  City  official  in  connection  with  such  Agreement  are  hereby  ratified,  approved  and 
confirmed  by  this  Commission;  and  be  it 

FURTHER  RESOLVED,  That  upon  approval  by  this  Commission,  the  General  Manager  of 
Public  Utilities  is  hereby  authorized  and  directed  to  execute  said  lease. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of  APR  I L     2  2  1997   


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO         97"01  23 


WHEREAS,  The  City  and  County  of  San  Francisco  owns  certain  real  property  under  the 
jurisdiction  of  the  San  Francisco  Public  Utilities  Commission  in  Millbrae,  San  Mateo  County;  and 

WHEREAS,  Sprint  Spectrum  L.P.,  a  Delaware  limited  partnership,  has  requested  a  lease 
for  approximately  300  sq.  ft.  of  space  on  a  portion  of  San  Francisco  Public  Utilities  Commission 
Watershed  land  at  the  Trousdale  Gate  along  the  Interstate  280  corridor  in  Millbrae.  California; 
and 

WHEREAS,  Sprint  Spectrum  L.P.  will  place  their  three  panel  antennas  on  an  existing 
PG&E  tower  by  way  of  a  separate  agreement  with  PG&E;  and 

WHEREAS,  BERM  has  determined,  and  completed  a  certification,  that  the  project 
described  by  the  proposed  agreement  is  categorically  exempt  from  the  requirements  of  the 
California  Environmental  Quality  Act;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  terms  and  conditions  and 
authorizes  the  execution  of  that  certain  Lease  and  any  agreements  or  Exhibits  contemplated 
therein,  including,  without  limitation,  the  Letter  of  Consent  attached  as  Exhibit  B  to  the  Lease,  of 
approximately  300  sq.  ft.  of  space  to  Sprint  Spectrum  L  P.,  a  Delaware  limited  partnership,  as 
lessee,  for  the  purpose  of  a  communications  site  for  a  Personal  Communication  Service  System 
Facility,  as  set  forth  in  the  Lease  of  certain  real  property  under  the  jurisdiction  of  the  Public 
Utilities  Commission,  for  the  term  of  one  (1)  year  and  three  hundred  sixty  four  (364)  days  with  an 
option  to  extend  initial  term  for  three  (3)  years  and  one  (1)  day  from  the  Expiration  Date;  and  be 
it 

FURTHER  RESOLVED,  That  all  actions  authorized  by  this  resolution  and  heretofore 
taken  by  any  City  official  in  connection  with  such  Agreement  are  hereby  ratified,  approved  and 
confirmed  by  this  Commission;  and  be  it 

FURTHER  RESOLVED,  That  upon  approval  by  this  Commission,  the  General  Manager  of 
Public  Utilities  is  hereby  authorized  and  directed  to  execute  said  Lease. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 

'"^^""^   ftPR  I L    2  2  1997  


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO. 


97-0124 


WHEREAS,  the  California  State  Regional  Water  Quality  Control  Board,  San  Francisco  Bay 
Region  amended  the  City's  National  Pollutant  Discharge  Elimination  System  (NPDES)  permit  for  the 
Pretreatment  Program  with  the  issuance  of  Order  No.  95-015;  effective  date,  January  13,  1995,  expiration 
date,  January  13,  2000;  and 

WHEREAS,  that  Order  requires  the  City  to  implement  all  Environmental  Protection  Agency  (EPA) 
pretreatment  requirements  contained  in  40  CFR  403,  as  amended,  including  the  monitoring  of  the  City's 
two  dry  weather  treatment  plant  influent,  effluent,  and  sludge  (biosolid)  wastestreams,  and  any  industrial 
user  monitoring,  and  other  monitoring  of  the  City's  sewerage  system,  deemed  necessary  by  the  City  with 
the  enforcement  of  the  Pretreatment  Program;  and 

WHEREAS,  the  City  does  not  currently  maintain  State  certification  necessary  to  accomplish  all  the 
analytical  tests  required  for  program  monitoring  requirements,  and 

WHEREAS,  the  City  needs  to  make  up  this  testing  deficit  on  an  as-needed  basis  with  the  use  of 
outside  contractual  laboratory  services;  and 

WHEREAS,  total  costs  for  this  contract  shall  not  exceed  $40,000  for  the  period  ending  June  30, 

1997. 

WHEREAS,  fijnds  for  this  proposed  contract  have  been  approved  in  the  BERM  1996-1997  budget 
at  Fund  Group  5CAAA-AAA,  Index  Code  7781R,  Object  035. 

WHEREAS,  contract  terms  will  include  the  option  to  extend  the  contract  for  one  additional  year 
upon  mutual  agreement  of  the  parties. 

WHEREAS,  it  is  the  intent  of  the  City  that  the  contract  run  for  two  years  dependent  on  annually 
appropriated  funds,  and  that  total  costs  shall  not  exceed  $80,000  for  the  period  ending  June  30,  1998. 

WHEREAS,  the  Public  Utilities  Commission  (PUC)  approved  BERM's  request  for  a  proposed 
personal  services  contract  (See  Resolution  No.  96-0272,  adopted  November  26,  1996),  and 

WHEREAS,  the  Civil  Service  Commission  (CSC)  did  approve  on  January  6,  1997,  request  for  a 
personal  services  contract  with  a  certified  laboratory;  and 

WHEREAS,  BERM  in  concert  with  Human  Rights  Commission  (HRC)  directives,  has  advertised 
and  did  receive  proposals  to  the  RFP  cited  above  before  the  specified  deadline,  and 

WHEREAS,  the  selection  panel  as  specified  in  the  RFP  cited  above  has  evaluated  the  candidate 
proposals  and  has  ranked  the  five  final  candidate  laboratories  as  follows: 


First  Sequoia  Analytical  (Redwood  City) 

Second  Pace  Analytical  Services,  Inc.  (Petaluma) 

Third  Superior  Analytical  Laboratory  (Martinez) 

Fourth  Sparger  Technology,  Inc.  (Sacramento) 

Fifth  Clayton  Environmental  Consultants  (Pleasanton) 

WHEREAS,  BERM  requests  authorization  to  select  a  consultant  from  the  ranked  list 
cited  above,  and  to  negotiate  and  execute  a  contract  with  the  first  place  candidate,  or  if  not 
successful,  sequentially  as  necessary  until  a  mutually  acceptable  contract  can  be  defined 
between  the  City  and  contractor. 

RESOLVED,  that  this  Commission  hereby  authorizes  the  Bureau  of  Environmental  Regulation  and 
Management  to  select  a  consultant  from  the  ranked  list  cited  above,  and  to  negotiate  and  execute  a 
contract  with  same. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of   ipRll      2  2  199^ 


Secretary,  Public  Utilities  Commission 


MINUTES 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 


Willie  L.  Brown,  Jr. 
MAYOR 


SPECIAL  MEETING 

April  29, 1997 
3:00  P.M. 
1155  Market  Street,  Fourth  Floor 

COMMISSIONERS 

E.  Dennis  Normandy,  President 
Victor  G.  Makras,  Vice  President 
Robert  K.  Werbe 

Frank  L.  Cook 
Ann  Moller  Caen 


DEPARTMENTS  BUREAUS 

Water  Department  Commercial  Land  Management 

Hetch  Hetchy  Customer  Service 

Clean  Water  Program  Engineering  and  Construction  Management 

Environmental  Regulation  and  Management 
Finance 

Information  Systems 
Personnel  and  Training 

System  Planning  and  Regulatory  Compliance 
Water  Pollution  Control 


Anson  B.  Moran 
GENERAL  MANAGER 


Romaine  A.  Boldridge 
SECRETARY 


97-124 


1.       Call  to  Order: 


3:05  P.M. 


2.       Roll  Call:  Present  -  President  E.  Dennis  Normandy,  Vice  President 

Victor  G.  Makras,  Commissioner  Robert  K.  Werbe, 
Commissioner  Frank  L.  Cook,  Commissioner  Ann  Moller  Caen 


CLOSED  SESSION 


3.  Public  Comments  on  matters  to  be  discussed  in  Closed  Session. 
There  were  none. 

4.  Motion  on  whether  to  assert  the  attorney-client  privilege  regarding  the  matters  listed 
below  as  Conference  with  Legal  Counsel. 

Moved  by  Commissioner  Werbe,  seconded  by  Commissioner  Cook,  to  assert  the 
attorney-client  privilege  regarding  the  matters  listed  below  as  Conference  with  Legal 
Counsel,  passed  (5-0)  unanimously. 

The  Public  Utilities  Commission  met  in  Closed  Session  from  3:10  P.M.  to  5:45  P.M.  to 
discuss  the  following: 

5.  Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section 
54956.9{b)(c): 

Anticipated  Litigation:       As  Plaintiff  and  as  Defendant 

Regarding  500+  acres  of  San  Francisco  Water 
Department  property  on  Bernal  Avenue  in  Alameda 
County. 

The  Public  Utilities  Commission  reconvened  in  public  session. 


97-125 


6.       Announcement  following  Closed  Session. 


Romaine  A.  Boldridge,  Commission  Secretary,  announced  that  no  action  was  taken 
during  the  Closed  Session. 

7.       Motion  regarding  whether  to  disclose  the  discussions  during  Closed  Session. 

Moved  by  Commissioner  Werbe,  seconded  by  Commissioner  Cook,  not  to  disclose 
the  discussions  during  the  Closed  Session,  passed  (5-0)  unanimously. 

Thereupon,  the  meeting  was  adjourned:  5:46  P.M. 


Romaine  A.  Boldridge 
Secretary 
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